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FOREWORD 


This volume re-publishes The Gambit Story as part of the Center for the Study of National Reconnaissance’s 
(CSNR) Classics series. The introductory information explains how this history of the Gambit program offers rich 
detail about program development, as well as a unique insight into the management of the National Reconnaissance 
Office’s (NRO's) Air Force element from 1963 to 1984. Frederic Oder and his co-authors made liberal use of 
Robert Perry's earlier account of the Gambit program for much of their research. However, the history also gives 
attention to broader Intelligence Community (IC) interests with discussions of the intelligence requirements and 
the role of the IC in Gambit operations. The authors drew on insight from senior Central Intelligence Agency (CIA) 
official, Roland inlow, who had served as the chair of the Committee on Imagery Requirements and Exploitation 
COMIREX) for the Director of Central Intelligence. Former Air Force officer and senior CIA official, John Schadegg 
also provided insight into the role and interests of the IC. 
























































The redactions in this volume include the removal of figures showing KH-8 imagery because the Gambit 
KH-8 primary film record remains classified as of this writing in March 2012. However the Director of the National 
Geospatial-Intelligence Agency (NGA) provided the NRO with selected imagery products representing the KH-8 
system when the NRO turned over Gambit artifacts to the National Museum of the United States Air Force 
(NMUSAF). We included eight of these images in a supplemental section at the end of the history. The NGA 
Director also included a highly informative 1977 Eastman Kodak briefing about the Gambit program. 


The Center for the Study of National Reconnaissance Classics is a series of occasional CSNR publications 
whose purpose is to inform our readers about classic issues from the past. The books and monographs in the series 
most typically are histories, but they also could address lessons-learned topics, the legacy recognition of people 
and programs, insights into historically significant artifacts, or tutorials on the discipline of national reconnaissance. 
We issue the publications in the series on both an ad hoc basis, or in connection with a significant event. We are 
issuing a Gambit-Hexagon collection of histories in response to Director of the NRO Bruce Carlson’s decision in 
June 2011 to declassify the programs and his subsequent declassification announcement on 17 September 2011. 
The Historical Documentation and Research (HDR) Section of the CSNR selected five classic histories of the 
Gambit and Hexagon programs: 


« A History of Satellite Reconnaissance—The Perry Gambit & Hexagon Histories (by R. L. Perry) 
« The Gambit Story (by F. C. E. Oder, J. C. Fitzpatrick, & P. E. Worthman) 

* The Hexagon Story (F. C. E. Oder, J. Fitzpatrick, & P. E. Worthman) 

* Hexagon Mapping Camera Program and Evolution (M. Burnett) 

* A History of the Hexagon Program—The Perkin-Elmer Involvement (by R. J. Chester) 


On 21 January 2012, the CSNR published the first volume in the Gambit-Hexagon CSNR Classics series, 
A History of Satellite Reconnaissance—The Perry Gambit & Hexagon Histories. We did this in support of the 
ceremony that marked the NRO turning over a collection of Gambit and Hexagon artifacts to the NMUSAF and 
their exhibit opening of these artifacts to the public. The opening of this exhibit represented the largest collection of 
satellite reconnaissance artifacts ever assembled and put on public display. That exhibit can serve as a companion 
resource to those who read the histories in this CSNR Classics collection. 


Each of these histories offers a different perspective on the programs; the Perry Gambit and Hexagon histories 
are from the viewpoint of a former Air Force historian at RAND writing in response to tasking from the then NRO 
Program A (Air Force program); the Oder, et. al. Gambit and Hexagon histories are from the viewpoint of authors 
with program experience working under the sponsorship of the Deputy Director of the NRO; the Burnett Hexagon 
mapping system history is from the viewpoint of the Hexagon program office working under the direction of two 
Air Force officers in the program and the NRO Program A Director; and the Chester Hexagon history is from the 
viewpoint of Perkin-Elmer, which was an associate contractor for the Hexagon program. 




















All of the authors researched and wrote their histories during what some observers might describe as the 
height of the Cold War, from 1964 to 1985. This influenced them to react to and focus heavily on the threat from 
the former Soviet Union and its allies. Also, all of the authors had at least some degree of first-hand knowledge 
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about these programs, and in many cases, they had first-hand experience working in the programs. This gives you 
a window into what it was like to be a participant-observer in the development and operation of these film-return 
satellite photoreconnaissance systems during the Cold War. 














Dr. James D. Outzen, the NRO Senior Historian and Chief of the CSNR’s HDR section, is the editor for the 
Gambit-Hexagon CSNR Classics series. Dr. Outzen selected the five histories for this CSNR Classics series from 
the NRO Records Center and CIA archives that collectively best retell the impressive Cold War story about these 
programs. He has prepared a brief preface and introduction for each history to provide context and explain its 
significance. 








When you read the histories you will note that some information is missing. Even though the Director of the 
NRO authorized the declassification of almost all the programmatic information about these programs, some 
information, because of its potential impact on other sources and methods, remains classified. Dr. Outzen usually 
let the redacted text stand on its own, but in some instances he has done some editing for readability. For some of 
the histories, Dr. Outzen has incorporated supplemental reference material into the publication. 























Robert A. McDonald, Ph.D. 


Director 
Center for the Study of National Reconnaissance 
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PREFACE 


Coinciding with the commemoration of the 50th Anniversary of the National Reconnaissance Office 
(NRO), the Director of the NRO, Mr. Bruce A. Carlson, publicly announced the declassification of the 
Gambit and Hexagon imagery satellite systems on 17 September 2011. This announcement constituted 
the NRO’s single largest declassification effort in its history. The Gambit and Hexagon programs were 
active for nearly half of the organization’s history by the time of the declassification announcement. 
Their history very much represents the NRO’s history—one that is defined by supremely talented 
individuals seeking state of the art space technology to address difficult intelligence challenges. 


The United States developed the Gambit and Hexagon programs to improve the nation’s means 
for peering over the iron curtain that separated western democracies from east European and Asian 
communist countries. The inability to gain insight into vast “denied areas” required exceptional systems 
to understand threats posed by US adversaries. Corona was the first imagery satellite system to help 
see into those areas. It could cover large areas and allow the United States and trusted allies to identify 
targets of concern. Gambit would join Corona in 1963 by providing significantly improved resolution 
for understanding details of those targets. Corona provided search capability and Gambit provided 
surveillance capability, or the ability to monitor the finer details of the targets. 


For many technologies that prove to be successful, success breeds a demand for more success. 
Once consumers of intelligence—analysts and policymakers alike—were exposed to Corona and 
Gambit imagery, they demanded more and better imagery. Consequently, the Air Force, who operated 
the Gambit system under the auspices of the NRO, entertained proposals for an improved Gambit 
system shortly after initial Gambit operations commenced. They received a proposal from Gambit’s 
optical system developer, Eastman Kodak, for three additional generations of the Gambit system. 
Ultimately the Air Force settled on only developing the proposed third generation because the proposed 
second generation offered minimal incremental improvement and the fourth generation appeared 
technologically unachievable at the time. The third generation became known as Gambit-3 or Gambit- 
cubed while it was under development. Once it replaced the first generation, it simply became Gambit. 
The new Gambit system, with its KH-8 camera system, provided the United States outstanding imagery 
resolution and capability for verifying strategic arms agreements with the Soviet Union. 


Corona was expected to serve the nation for approximately two years before being replaced 
by more sophisticated systems under development in the Air Force’s Samos program. It turned out 
that Corona served the nation for 12 years before being replaced by Hexagon. Hexagon began as a 
Central Intelligence Agency (CIA) program with the first concepts proposed in 1964. The CIA's primary 
goal was to develop an imagery system with Corona-like ability to image wide swaths of the earth, 
but with resolution equivalent to Gambit. Such a system would afford the United States even greater 
advantages monitoring the arms race that had developed with the nation’s adversaries. The system that 
became Hexagon faced three major challenges. The first was development of the technology, which 
was eventually overcome by the Itek and Perkin-Eimer Corporations. The second was bureaucratic, 
deciding how the CIA and Air Force would cooperate in building such a system because they each 
had strengths and weaknesses in the development of national reconnaissance systems. The third 
challenge was to secure the resources that were required to build the most complicated and largest 
reconnaissance satellites at the time. By 1971, the NRO overcame the challenges to successfully 
launch the Hexagon satellite and fulfill, or even exceed, expectations for unparalleled insight into 
capabilities of US adversaries. 


At the time of the Gambit and Hexagon declassification announcement, the NRO released a 
number of redacted Gambit and Hexagon documents and histories on its public website. One of the 
histories is contained in this volume. 


The Gambit Story was written in 1988 by Frederic Oder, James Fitzpatrick, and Paul Worthman. 
Since its publication in 1991, The Gambit Story has served as a critical reference for the Gambit 
program, alongside the work of Robert Perry. Oder, Fitzpatrick, and Worthman each had varied and 
rich backgrounds in Air Force national reconnaissance programs that provided a strong foundation 
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for researching and writing the histories of satellite imagery programs. They were asked by then NRO 
Deputy Director, Jimmie D. Hill, to write individual histories of the Corona, Gambit, and Hexagon 
systems. All three have since preserved the essential history of the programs. 


The Gambit Story is very rich in detail. The authors carefully document the origins of the first 
generation Gambit system and its KH-7 camera system, as weil as the follow-on Gambit-3 system 
with its KH-8 camera system. The authors include a wide range of summary tables and information 
including details of each launch, companies and personnel involved in the launches, photographs and 
illustrations, and the capabilities of the systems. The history is well-documented and sourced. 


Since the authors’ backgrounds are in national reconnaissance programs——and primarily in the Air 
Force element of the NRO—they offer unique insight into the decisionmaking process for developing, 
launching, and operating national reconnaissance systems. Their Air Force perspective reveals 
valuable historical viewpoints that help document the Air Force element of the NRO’s contributions 
through the Gambit systems to the nation’s defense. 


The Gambit Story joins five other volumes of Gambit and Hexagon histories that the Center for 
the Study of National Reconnaissance is reprinting in conjunction with the program declassifications. 
Those other volumes include The Hexagon Story also written by Oder, Fitzpatrick, and Worthman, 
Robert Perry's histories of Gambit and Hexagon, a history of the Hexagon mapping camera, a Perkin- 
Elmer history of Hexagon, and a compendium of key Gambit and Hexagon program documents. In 
total, this collection of Gambit and Hexagon publications provides the public with broad insight into 
previously classified programs. The volumes complement each other in providing details not found 
exclusively in any single program history volume. 


At the time of this writing, KH-8 camera system imagery has not been declassified. | have included in 
a separate section of this publication a small number of KH-8 images that were released in conjunction 
with the Gambit declassification. 


| have also included two additional Gambit documents in this publication. The first is a briefing 
that Eastman Kodak, the developers of the KH-7 and KH-8 camera systems, provided on the Gambit 
programs. The briefing is rich in detail and includes elegant drawings associated with the programs to 
help readers more fully understand the technical capabilities of the Gambit systems. 


Additionally, | have included what became informally known as the “yellow brick road” pictures. 
These photographs show the sequence of assembling the Gambit flight vehicle in preparation for 
launch. The photographs reveal the number of steps necessary to successfully prepare each vehicle 
for successful launch. 


Together, | hope these additional sections, along with The Gambit Story, will provide readers with 
more insight into the marvels of intelligence collection that the Gambit systems became. 


| have chosen not to reprint pages that were redacted in their entirety in The Gambit Story. Those 
pages are: 95, 125, 137, 140 — 142, 144, 145, 147, 149 — 152, 166, and 169 — 172. We also did not 
reprint blank pages, which consist of pages 54, 102, 106, and 176. The unedited redacted Gambit 
Story can be found in the declassified records section of NRO.gov for those interested in reviewing a 
document with the completely redacted and blank pages. 


The Gambit and Hexagon systems became reliable means for addressing difficult intelligence 
challenges once they became operational. The Gambit systems, in particular, provided high resolution 
imagery that was essential for understanding the strategic technical capabilities of the Soviet Union 
and other Cold War adversaries. These national reconnaissance systems dutifully provided the nation 
reliable vigilance from above until the next generation of imagery satellites advanced US intelligence 
collection capabilities. 


James D. Outzen, Ph.D. 


Chief, Historical Documentation and Research 
The Center for the Study of National Reconnaissance 
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Preface 


This is the second valume in the history of the National Reconnaissance 
Program. The first volume related the story of CORONA—the first successful 
program in applying space vehicles to overflight reconnaissance operations. in 
its several evolutianary versions, CORONA steadily improved its photographic 
surveys of denied areas (with final resolutions of six to ten feet), operating in 
what the Intelligence Community calls “search mode.” 





This volume is the story of a companion photographic satellite called 
GAMBIT, which was developed to perform at even better resolutions than 
CORONA and work against specified targets—an operation usually referred to 
as “surveillance mode.” GAMBIT fulfilled this surveillance function from July 
1963 to April 1984. 





In preparing this account, we appreciated the availability of an earlier 
volume prepared by Robert Perry and published in 1974. We have made 
liberal use of Perry’s material, his documentary references, and his analysis of 
influences and events at the National Reconnaissance Office's Special Projects 
Office during the first half of the GAMBIT “era.” 


We are also grateful to Maj. Gen. David Bradburn, Dr. Joseph V. Charyk, 
Capt. Frank Gorman, USN, Col. 7733333) Brig. Gen. William G. King, 
Maj. Gen, John L. Martin, Jr., Cola and Col. Lee Roberts- 
all military principals in the GAMBIT program—tor extended personal inter- 
views; to Rudi Buschmann, Robert Powell, and Peter Ragusa, Lockheed 
Missiles and Space Company (LMSC) principals; to Tom Diosy and Leslie 
Mitchell, Eastman Kodak (EK) principals, for data on EK participation; to 

and his associates at the National Photographic Interpretation 
Center (NPIC) for support in selecting and interpreting historic examples of 
GAMBIT product; to Lt. Col. Hawa SAFSS, Capt. 
SAFSP, and Donald FE. Welzenbach, CIA, for essential assistance with sources 
and editing; to Roland Inlow, former chairman of COMIREX, for an overview 
of intelligence requirements; to 7] former chairman of the 
Imagery Collection Requirements Subcommittee, for his contribution regard- 
ing the role of the Intelligence Community in GAMBIT operations; and to the 
legendary Arthur C. Lundahl for recollections presented in the final chapter. 


























The need for this series of histories was first envisioned by Jimmie D. Hill, 
Deputy Director, NRO. This volume, like the one on CORONA, was prepared 
under his sponsorship and constructive guidance. 


August 1988 Frederic C.E. Oder 
Sunnyvale, California James C. Fitzpatrick 
Paul E. Worthman 
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Section 1 


Surprise Attack: A Haunting Concern 


The year was 1955. The President of the United States, dictating a letter to 
an old warrior-friend, was speaking with special intensity about a deep 
concern: 











Dear Winston: 

.... Your paper seems to me to under-emphasize a 
point of such moment that it constitutes almost a new 
element in warfare. | refer to the extraordinary increase 
in the value of tactical and strategic surprise, brought 
about by the enormous destructive power of the new 
weapons and the probability that they could be deliv- 
ered over targets with little or no warning. Surprise has 
always been one of the most important factors in achiev- 
ing victory, And now, even as we contemplate the grim 
picture described in your memorandum, we gain only 
the glimmering of the paralysis that could be inilicted on 
an unready fighting force, or indeed upon a whole 
nation, by some sudden foray that would place a dozen 
or more of these terrible weapons accurately on target." 





The President’s closest associates were well-acquainted with this concern: 
they had heard it expressed in various forms on numerous occasions. James R. 
Killian, Jr., president of the Massachusetts Institute of Technology (MIT) and 
first science adviser to a US President, was a man given to steady, measured 
prose; he referred, in his memoir, to “this fear [which] haunted Eisenhower 
throughout his presidency.””? 


Apprehension over surprise attack was a novel presidentia! reaction, even 
for a former Supreme Commander, In spite of a lifetime spent in military 
service—where the expression “surprise attack’ was an instructional and 
tactical commonplace—previous experiences had suggested the merest glim- 
mering of what Eisenhower now felt. West Point and wartime days had taught 
a catalog of defenses against attack, but nothing could have prepared him for 
the realities of nuclear surprise. 























In the years since Eisenhower had graduated from the US Military 
Academy, even geography had changed-and changed almost as dramatically 
as the tools of warfare. In 1919, the European boundary of the old Russian 
Empire was a line stretching from the eastern Baltic to the Black Sea, with 
Finland, Estonia, Latvia, Lithuania, Poland, and the Balkans buffering Germany, 
Austria, Italy, and France. This steady-state picture of Europe held until the fall 
of 1939, when Soviet incursions into eastern Poland were followed by similar 
actions against Estonia, Latvia, and Lithuania. 


World War Hl experiences gave Eisenhower a duple view of the Soviets. 
initially, he had seen them as mortal enemies allied with Nazi Germany and 
Fascist Italy. Then, abruptly, the Soviets and Hitler parted company and the 
Red Army was transformed into an ally—helpful and reasonably punctual in 
supporting the West. Eisenhower even developed a special confidence in his 
Soviet counterpart, Marshail Georgiy K. Zhukov.3 
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At the conclusion of the war, Eisenhower observed with sadness the pell- 
mell demobilizatian of Allied forces, contrasting so strongly with Soviet 
determination to hold to a strength of 5-6 million men, 50,000 tanks, and 
20,000 aircraft. He saw how easily the Soviets shifted their European presence 
to a new boundary—110 miles west of Berlin, With feelings of deep concern, 
he watched the coup d’etat in Czechoslovakia, the use of the Red Army to 
support communist regimes in eastern Europe, the communist pressures on 
italy and Finland, and the shooting down of transport planes over Yugoslavia. 





The Soviets conquered eastern Europe with almost magical swiftness, As 
for western Europe—it lay helpless. Eisenhower voiced regret that “the Soviet 
Union had no intention of continuing its [wartime] policy of friendship, even 
on the surface... ./* 


in 1948, he left his postwar position as chief of staff of the US Army to 
become president of Columbia University, But the realities of the Soviet 
“threat’’ followed him into academia, It was an ominous event, in 1949, when 
the Soviets detonated their first nuclear weapon and the Central Intelligence 
Agency wrote its first “estimate” of the possibility of surprise attack against the 
United States. 





War began in Korea in 1950, with a surprise attack which awakened 
smoldering memories of a Sunday morning at Pearl Harbor. More shocking 
surprise came with the information that Soviet technology had been able to 
parallel US efforts: the US test of a hydrogen bomb in November 1952 was 
echoed by a similar Soviet test in 1953. By this time, Eisenhower had returned 
to public life as President of the United States. He described the view from the 
White House: 


Two wars, with the United States deeply engaged in 
one and vitally concerned in the other, were raging in 
Eastern Asia; Iran seemed to be almost ready to fall into 
Communist hands; the NATO Alliance had yet found no 
positive way to mobilize into its defenses the latent 
strength of West Germany; Red China seemed increas- 
ingly bent on using force to advance its. boundaries; 
Austria was still an occupied country, and Soviet intran~ 
sigence was keeping it so... . Communism was striving 
to establish its first beachhead in the Americas by 
gaining control of Guatemala.s 


























Worst of all, in 1955 the Soviets compounded the “threat” by building an 
operational bomber, the Myacheslav M-4, or BISON, which was equivalent in 
capacity and range to the US Air Force’s B-52. Every day thenceforth, 
American cities and installations would be under threat of nuclear surprise 
attack. 


Winston Churchill had eloquently described an [ron Curtain which, as it 
descended around the USSR and its satellites, effectively hid Soviet activities 
from the eyes of former wartime partners. It appeared that as Soviet expan- 
sionism became increasingly aggressive, Soviet homeland activitiés were 
becoming increasingly secretive. The reassurance which a nation normally 
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obtained from knowing, on a day-to-day basis, what another nation was doing 
was no longer available. And the “balance of knowing” tilted alarmingly as the 
Soviets continued to enjoy access to worldwide current events, even as th ey 
concealed their own activities. The Soviet security apparatus grew each year, 
rivalled only by China’s in size and effectiveness. 





Early Responses to the Concern 








The “haunting concern” began to magnify as intelligence sources picked 
up tantalizing hints of a Soviet ballistic missile program. A contemporary 
witness, Walter W. Rostow, writes that it was 


. +. 4 time when responsible American officials were 
authentically frustrated and alarmed by our inability to 
penctrate the closed society of the U.S.S.R. and establish 
with reasonable precision the scale and momentum of 
the Soviet program ta develop nuclear delivery capabili- 
ties that could mortally threaten Western Europe, Japan, 
and the United States.* 





In the midst of almost suffocating uncertainty, one major American 
counter action appeared in 1954, as work began on the Atlas ICBM. But there 
were more specific actions addressed to the central problem: how to open 
windows into a closed society. In chronological order, these efforts utilized 
available aircraft, diplomatic ventures, lighter-than-air devices, specialized 
aircraft, and satellites. 


Aircraft Dashes—Too Shallow and Too Seldom 


During and after 1949, there was a definite step-up in “peripherals” flown 
against the Soviet Union. These were flights in which standard or specially- 
equipped aircraft made brief incursions into or along Soviet territory for 
purposes of visual/photographic observation or electronic surveillance. Even 
at their best, these sorties had inherent range and altitude limitations; as 
shallow ventures into denied areas, they were infrequent and very dangerous. 
When one compared the enormous dimensions of the “problem-area” to the 
coverage achieved by sporadic flights, the productive capacity seemed almost 
inconsequential. 























‘Open Skies’~-Too Altruistic 


In 1955, President Eisenhower decided to use the occasion of a Summit 
Conference, scheduled for Geneva in July, to make a proposal to the Soviets 
for a peaceful and perhaps enduring resolution to the “haunting concern.” 
The proposal, called “Open Skies,” suggested that the United States and the 
Soviet Union should: 


* exchange comprehensive military “blueprints,” describing every military 
installation, and 
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® permit each other to make aerial photographs of these installations on a 
regular basis. 


Eisenhower was keenly disappointed when Soviet Premier Bulganin and 
Party First Secretary Khrushchev rejected his plan. His reaction was reflected in 
two important conclusions: first, he believed that truly definitive evidence of 
Soviet intention was finally at hand: “Khrushchev’s own purpose was evi- 
dent—at all costs to keep the USSR a closed society’’’; second, he felt a call to 
action: ‘When the Soviets rejected Open Skies .. . | conceded that more 
intelligence about their war-making capabilities was a necessity’? 





Balloon Reconnaissance—Too Random 


The RAND Corporation had anticipated the concerns of the early 1950s in 
1946, when it began studying the military intelligence problems which might 
be posed by a closed society. One of RAND’s subsequent conclusions was that 
camera-carrying balloons might be used to overfly the USSR. The fact that the 
balloons could be produced quickly and inexpensively, could fly very high 
{above fighter aircraft ceilings), and would be unmanned made them a 
possible reconnaissance option. 





With the commercial availability of polyethylene film, the RAND proposal 
received serious consideration, since the non-extensible characteristic of the 
film made it possible to fly balloons at pre-selected constant-pressure alti- 
tudes. Operationally, one could launch in western Europe, fly at very high 
altitudes (say, 60,000 to 90,000 feet), drift across the USSR in photographing 
mode, and recover in mid-air over the ocean, somewhere between Taiwan 
and Alaska. After Soviet rejection of the “Open Skies’ proposal, Eisenhower, 
on 27 December 1955, authorized such a balloon project (called GENETRIX) to 
become operational. Flights began on 22 january 1956 and were continued 
until 24 February with 516 releases. The operation was discontinued because 
of vigorous Soviet objection. (The GENETRIX camera and aerial recovery 
system became important contributors to the satellite reconnaissance technol- 
ogy of the 1960s.) 





























The U-2—-Once Too Often 


Another reason for discontinuing the GENETRIX flights was the advent of 
the U-2 aircraft designed by Lockheed’s Clarence L. “Kelly” Johnson, which 
began flight tests in August 1955 and first overflew Soviet territory on 4 July 
1956, This aircraft's flight schedule and performance were followed closely by 
the President, since the U-2 could go directly to points of interest and 
photograph priority targets, such as strategic airfields, radar installations, and 
missile test sites and launching facilities. The U-2 was used sparingly, discreet- 
ly, and successfully until May Day, 1960, when Francis Gary Powers failed to 
complete the only attempted border-to-border flight from Pakistan to Nor- 
way. When the President decided to cancel additional aircraft overflights, the 
United States was, once again, “blind.” 
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Discoverer/CORONA—In Place in Space 


in 1954 and early 1955, Dr. lames Killian chaired a presicentially- 
authorized Technological. Capabilities Panel. which prepared a report for 
Fisenhower on the theme, “Meeting the Threat of Surprise Attack,” The report 
pressed strongly for the development of overhead reconnaissance systems and 
was ah important factor in convincing Eisenhower to proceed with U-2 
operations. Having played this-card with limited success, it now seemed timely 
to encourage the development of a spacecraft for reconnaissance purposes, 
particularly since such. a-system could avoid the. operational limitations ‘of 
balloons and aircraft. 


ie 


|. 

















































































































President Dwight D. james R. 
EISENHOWER KILLIAN, Ir. 


Early in 1958, the Air Force. and CIA began work on a. space-system. In 
public, the satellite was known as Discoverer, and appeared to be dedicated 
to examining. and reporting on the space environment. It looked like, and 
behaved like, a normal “discovering” precursor to later bona fide military 
spacecratt, such as attack alarm, chservation, and communication systems. 
The data it. produced would facilitate future spacecraft designs and operation 
al choices. So much for the security cover. In private, the true name of 
Discoverer was CORONA and its main purpose was the overhead reconnais 
sance. of denied. areas, CORONA stood at the intersection of six earlier 
achievements: 
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Thor, the first high-thrust US space booster, had made its maiden flight in 
September 1957 and was now available to furnish 165,000 pounds of 
thrust—sufficient to lift a photographic payload into orbit; 


* The Agena spacecraft, which was to be joined to the Thor and would 
house and operate the photographic payload, had been in development 
since july 1956; 


* Re-entry vehicles, capable of protecting a payload from very high tem- 
perature as it passed through the earth’s atmosphere, had been devel- 
oped successfully for the Atlas, Titan, and Thor ballistic missile programs; 


A global network for controlling orbiting satellites was under construction 
and would be in operation in 1958; 


* A camera capable of operating in a space environment had been built in 
1955 for GENETRIX; a more complex camera, called HYAC, had been 
built for the follow-on WS-461L balloon program in 1956, An improved 
HYAC model could be constructed on short notice for use in a satellite; 


The equipment and techniques for in-flight retrieval of photographic 
payloads had been tested in GENETRIX operations and were available for 
use in CORONA, 


The first attempt to launch CORONA was made in January 1959, one year 
after inception of the program. All early test flights were entirely experimental; 
they were ventures into a new world where critical environmental data were 
not only unavailable but frequently beyond reasonable conjecture. The first 
completely successful flight did not occur until 18 August 1960, when 
Discoverer-XIV, also known as CORONA mission No. 9009, returned with 
3,000 feet of film showing 1,650,000 square miles of Soviet countryside and 
identifying ground objects with resolutions ranging upward from 35 feet, 


Over the next 12 years, CORONA spacecraft made 145 flights, and the 
system's reliability, versatility, and photographic resolution were improved 
steadily and CORONA became the “search workhorse” of the US Intelligence 
Community.® 


Samos and the National Reconnaissance Office 


The Discoverer/CORONA program had not come into being indepen- 
dently; actually, it had evolved from a much larger reconnaissance program 
called, variously, WS-117L, FEEDBACK, Pied Piper, and Sentry, which had 
been proposed to the Army Air Force, in 1946, by Project RAND (of the 
Douglas Aircraft Corporation). In 1951, RAND, continuing its original study, 
defined the technical characteristics of a reconnaissance satellite, desigced for 
television transmission of photography from space to ground stations. In 
October 1955, the Air Force made Wright Air Development Center (WADC) 
the manager for such a system; the first development plan was prepared in 
April 1956, 
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The concept of a satellite-borne observation platform performing world- 
wide reconnaissance was certainly the most revolutionary idea circulating 
within the Air Force in the early post-World War il period. The booster 
required to place such a platform in orbit was not even under study, let alone 
development. But nine years later, in 1955, with the first stirrings of interconti- 
nental ballistic missile development, it became credible to consider space 
ventures: Atlas, Titan, and Thor, once satisfactorily tested, would each be 
capable of having their warheads replaced by space payloads. Thus, in 1955, 
RAND’s revolutionary idea began to materialize as an on-going project. 











Project activity at WADC was generally limited to studies and some 
experiments with components. Limitations would continue until there was a 
possibility of diverting one of the early missiles from its mandatory test 
program or from its swift progress to the Strategic Air Command's operational 
inventory, The highest priority in the United States had been given to the 
creation of an initial operational capability (IOC) with ICBMs; by comparison, 
the priority of WS-117L was much lower. But, by 1956, it did seem sensible to 
move the WS-117L study and planning activity closer to the booster program; 
soon the two became neighbors at the USAF’s Western Development Division 
(WDD) in Inglewood, California. 





There was a second, equally important, reason for the transfer: to place 
WS-117L near the quick-reaction management environment which enhanced 
the Atlas, Titan, and Thor developments. In September 1955, a unique 
management structure had been created by a committee advising the Secre- 
tary of the Air Force on the best way to streamline decision machinery for the 
ballistic missile program. The committee’s recommendations were called 
“Gillette Procedures,” after Hyde Gillette, the Air Force Deputy for Budget 
and Program Management. The radical nature of Gillette channels is contrast- 
ed with normal Air Force arrangements. 
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Pied Piper (Samos) Management Channels— 1956 





Despite the assignment of WS-117L to WDD, which placed it near the 
Gillette management process, the praject was not legally within the ballistic 
missile ambit. The Air Force's intermediate military review echelons, smarting 
from exclusion by Gillette, were quick to point to this fact and to insist on their 
traditional mandate. In fact, the proximity of the ballistic missile program 
affected WS-117L adversely: it was hard for a budding enterprise to find a 
patch of sunshine amid towering ballistic giants. The WDD commander and 
his staff could not help comparing the priorities of the two programs: missile 
work was clearly of supreme importance and the bulk of energy should be 
devoted to it. Brig. Gen. Bernard A. Schriever, WOD’s commander, knew that 
if he paused for even a second on his missile mandate he would hear 
footsteps; his preoccupation with missiles was so exclusive that his public 
utterances did not even mention space systems until February 1957. 





























But changes were on the way. The strong national reaction to the Soviet'’s 
Sputnik flight, in October 1957, easily overshadowed the first successful Thor 
test flight the previous month, But both events combined to encourage the Air 
Force and the Central Intelligence Agency to break out a piece of WS-117L 
(Sentry was renamed Samos" in 1958) for a special purpose: the development 
of a quick-fix interim satellite reconnaissance program known as CORONA 
{treated earlier in this chapter). 


The priority of CORONA was reflected in the fact that its management 
scheme out-Gilletted Gillette and was the ultimate any hardware develop- 
ment could hope to enjoy. All program management would be the responsi- 
bility of one person in the (entire) Air Force and one person in the CIA. Also, 
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Discoverer-CORONA would have the advantage of proximity to the Thor 
Office (for its booster), to the Agena Office (for its spacecraft), and to the Air 
Force’s Ballistic Missile Division (AFBMD) satellite launching, tracking, control, 
and recovery facilities (for its operation). 


Photographs produced on 18 August 1960, by the first successful CORO- 
NA flight, were impressive beyond hope and generated a surge of enthusiasm 
which spilled back into the Samos program. CORONA had never been 
intended as more than an interim quick-fix; now that success had been 
demonstrated, it was time to push Samos hard and achieve a truly sophisticat- 
ed real-time-readout reconnaissance capability. Even the traditional limita- 
tion—availability of Atlas boosters for the heavier Samos payload-—-was 
becoming less of a problem. 











While Appearance Black Reality 
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“Organizational responsibility exercised solely by one 
individual: Richard M. Bissel, Jr. tor the CIA, B/Gen 
Osmond J. Ritland for the Air Force. 





CORONA Management Channels 


What would be the best means of encouraging and accelerating Samos? 
George B. Kistiakowsky, who had succeeded James Killian as science adviser 
to President Eisenhower, had been directed by the National Security Council 
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to produce a “best means” plan. He had surveyed military space programs for 
some months and was not too impressed with what he found. In conversations 
with the USAF Air Research and Development Command's leadership, he had 
noted a strong aversion to “sacred cow” organizations like Schriever’s Ballistic 
Missile Division (the new name for the Western Development Division) or for 
Gillette-type management channels. The threat to “command integrity’ was 
abhorrent, said the “normal” Air Force, and once the ballistic program was 
“normalized,” there should never again be any AFBMDs. Old-line research 
and development bureaucrats vowed that what had happened in ballistic 
missile management would not be permitted in the new field of space 
technology. 


Kistiakowsky had also found that almost all ARDC Centers were viewing 
space projects—present and proposed—as plums to be coveted for that 
Center's future growth. Each Center dreamed of becoming the focus of Air 
Force space technology, encouraged in this brashness by popular anxiety over 
the Sputnik ‘space advantage” and rumors of new money to be poured into 
US programs. In the Air Staff itself, Kistiakowsky noted a preemptory an- 
nouncement of the birth of an Astronautics Directorate (which the Air Force 
was forced to retract immediately). There was incessant, ill-advised discussion 
among newborn space enthusiasts about the value of space as a “high 
ground” and of the imperative need for a “cis-lunar defense capability.” 
Kistiakowsky summed it up: “Frankly, it overwhelmed me. 1 still recall 
becoming indignant on discovering that the cost of exclusively paper studies in 
industrial establishments on ‘Strategic Defense of Cis-Lunar Space’ and similar 
topics amounted to more dollars than all the funds available to the National 
Science Foundation for the support of research in chemistry.” 


Even in the more introspective and settled environment of the AFBMD, 
Kistiakowsky found a corporate opinion quite at odds with his own analysis of 
the present space reconnaissance need: “[T]hey believe that ‘readout’ Samos 
is much more promising than ‘recovery’ Samos.’’?? In February 1960, he had 
taken a strong position on this subject: “[T]echnically the readout satellite is 
quite far in the future and, moreover, it has the inherent weakness of not 
providing sufficient detail of objects on the ground to be a useful instrument 
for our national security.’ (Kistiakowsky recognized the desirability of a 
read-out satellite, but knew that existing data-link transmission technology 
was a severely limiting factor in readout capability. In short, this planned 
feature of Samos was ahead of its time; in a few years, however, it would 
become a viable part of reconnaissance technology.) 


The U-2 shoot-down, on 1 May 1960, triggered a series of top-level 
decisions on Samos. The cancellation of aircraft overflight operations equated 
to the total loss of high-resolution observation of the USSR. Even if CORONA 
achieved success-—-and so far it had not—there would be an immediate need 
for much better resolution than it could provide; a system with the promise of 
Samos would continue to be absolutely essential. 


On 26 May 1960, the President directed Kistiakowsky to set up a group to 
advise, as quickly as possible, on the best way to expand satellite reconnais- 
sance options. Kistiakowsky chose some old friends to help frame the 
response: Killian now at MIT but still chairman of the President’s Board of 
Consultants on Foreign Intelligence Activities (PBCFIA); Edwin H. Land of 
Polaroid, Carl Overhage, head of Lincoln Labs; and Richard M. Bissell, Jr., of 
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CIA, Since the CIA had no desire to expand its (limited) role in CORONA, 
Kistiakowsky pondered the capability of the Department of Defense. to 
undértake a streamlined, augmented Samos. Managerially, he envisioned such 
a program as a super-CORONA, But without CIA involvement, could the 
DoD,.or a military service, actually run a covert(black’) technical activity!** 


Kistiakowsky was in clase contact with Air Force Under Secretary joseph 
V. Charyk, who. echoed concerns over Samos, but-argued strongly to keep the 
program in.the Air Force. Charyk also insisted that, given a chance, he would 
prove that a program could be (both) in the Air Force and “black.” Some 
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George 8. Edwin H. 
KISTIAKOWSKY LAND 


months later, encouraged to shaw how" this could be done, Charyk and Col. 
john L. Martin, It, invented a novel security strategy called “Raincoat.” 
Raincoat was a security man’s dream and a publicity man’s nightmare. Tt 
proposed that the simplest way to hide a sensitive space program would be to 
sequester all military space prograrmms—sensitive or na—fram public view. 
Following ‘the maxim ‘that “at night all cats are gray,” there would be no 
publicity release on any Air Force space program. Charyk discussed the 
concept in detail with Arthur Sylvester, Assistant Secretary of Defense for 
Public information; who, after recovering from shock, actually became a 
supporter of the plan. it was important that the invention be dissociated from 
either Charyk or Sylvester, so the task of appearing to have gerierated the idea 
was assigned to Col, Paul E. Worthman, Chief, Plans and Programs Office, at 
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NRO Director Joseph V. LISAF MGen John L. 
CHARYK MARTIN, Jr. 


the Space Systems Division (recently spun off from.AFBMD and commanded 
by Maj. Gén, Osmond J. Ritland). Worthman’s principal position at SSD was 
covert Air Force manager of CORONA. Alter a few briefings in appropriate Air 
Staff offices in the Pentagon, Worthman appeared in Charyk’s office to make a 
finial presentation to a large audience of hostile staffers, all of whom dreaded 
the thought of a broken rice bowl. At the conclusion of the briefing, Charyk 
approved his.own invention and subsequently DoD Directive 5200.13 was 
issued, forbidding any publicity releases on Air Force space projects. 


Kistiakowsky's Study Group made its recommendations to the President 
on 25 August 1960; they were approved the same day. in general, the Group 
proposed a fresh start for Samos, with a management structure closely 
modeled onthe CORONA program. Procedures would be even more siream- 
lined ihan those devised by Gillette for the ballistic missile program. The plan 
moved Samos out of the AFBMD environment, where it would have suffered 
from intense competition with ballistic missiles; out of the ARDC arena, where 
it could have been fought over by “space-hungry” Centers; out of the Air Staff, 
where it had been barely kept alive since 1956; and out of the Advanced 
Research Projects Agency (ARPA), where it had drifted aimlessly. The mew 
organization was to be known overtly as the Office of Missile and Space 
Systems in the Office of the Chief of Staff of the Air Force. 


























Strearnlining had finally been carried to the ultimate, The new Samos 
project office in. Los Angeles would be housed in the same building as the new 
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“One individual held these three positions concurrently. 





Final Samos Organization— 1960 





Space Systems Division. It would have direct access to all Air Force resources: 
Atlas boosters; Agena spacecraft; launching services at Vandenberg AFB; 
tracking and control services at Sunnyvale, California, and recovery services at 
Oahu. 


In September 1961, the Department of Defense and the Central Intelli- 
gence Agency joined formally to create a National Reconnaissance Program 
(NRP) (“all satellite and overflight reconnaissance projects, whether overt or 
covert”). An office to manage the NRP, known overtly as the Office of Space 
Systems and covertly as the National Reconnaissance Office, was established 
in June 1962. The under secretary of the Air Force (then Charyk) was given 
additional duty as “the Special Assistant for Reconnaissance to the Secretary 
of Defense.” Under this arrangement, the NRP would have easy access to Air 
Force space facilities and assets, while operating at the highest level of the 
Department of Defense. 




















For security purposes, the NRO was structured to look like “just another 
office” in the Air Force—possibly established to emphasize parochial interests 
in space. In reality, the NRO, from its earliest days, was an ecumenical, 
national effort, with representation from the entire intelligence community, 
including the three military services, the CIA, and the National Security 
Agency (NSA). Henceforth, the national reconnaissance needs for acquiring 
information over denied areas would be served by: 





* a national requirements agency: the US Intelligence Board (USIB); 


* a national reconnaissance agency: the National Reconnaissance Office 
(NRO); and 


* a national interpretation agency: the National Photographic Interpreta 
tion Center (NPIC), 
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NRO Security 


The NRO and its Program were cancealed within and controlled by a 
special security system, designed by the CIA, known as BYEMAN. The 
existence of the NRO and all of the projects within the NRP were, and 
continue to be, highly protected, sensitive information. 


A New Satellite Reconnaissance Need 





traditionally, experts in analyzing reconnaissance photography function- 
ally divide it into two categories. One is called “search,” and is dedicated to 
answering the question, “Is there something there?’ CORONA’s KH-4 pan- 
oramic camera was designed to photograph large contiguous areas in a single 
frame of film in order to provide answers to that question. Even though 
CORONA’s resolution improved from its original 35-50 feet to 6-10 feet, its 
basic function remained search, 





A second observation function is “surveillance.” Surveillance is required 
after it has been decided that “There IS something of interest there,” and says 
“| want to continue to watch that something, learn more about it, identify it, 
and classify it.” 


In most cases, bona fide surveillance was beyond CORONA’s capability. 
The Intelligence Community soon expressed a need for a new satellite, which 
would sacrifice the extensive coverage capability of CORONA (millions of 
square miles) to acquire very detailed information on specified objects located 
in limited target areas (1-4 sq mi). The first successful satellite surveillance 
system was called GAMBIT, which carried a pointing or “spotting” camera 
with high-resolution capability. 


The remainder of this volume is the story of GAMBIT’s development, 
employment, maturation, and contributions to national security. 
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Origins of GAMBIT 
The definitive steps which led to the GAMBIT program were taken in early 

1960—before the CORONA photographic reconnaissance satellite had its 
initial success, On 24 March 1960, the Eastman Kodak Company submitted an 








unsolicited proposal to the Air Force’s Reconnaissance Laboratory at Wright 
Field. This proposal, which suggested development of a high-performance, 77- 
inch focal-length, catadioptric-lens camera suitable for satellite reconnais- 
sance, had been developed by the Special Projects Group under Arthur B. 
Simmons, director of Research and Engineering in Kodak’s Apparatus and 
Optical Division, At that time Kodak was under contract to the Reconnais- 
sance Laboratory for development of a camera system for the OXCART aircraft 
program; the CIA was aware of the proposal because of its role in that 
program. 





Blanket and Sunset Strip 


On 17 June 1960, Kodak submitted another proposal, this time for a film- 
recoverable photographic reconnaissance system, which embodied a 36-inch 
lens camera to provide convergent-stereo area coverage of denied areas. 
Kodak called the system “Blanket” and claimed that, because of the planned 
use of existing technology, it could be made available in short order. This was 
followed, on 20 July 1960, by an elaboration of the 77-inch system proposed 
earlier, which used certain features of the Blanket concept and a film-handling 
technique proven feasible under the OXCART program, Kodak called the 77- 
inch system “Sunset Strip,” both because of a then-popular TV program as 
well as the planned use of a strip camera. 











Dr. Edwin H. Land, president of the Polaroid Corporation (and a very 
influential advisor to both Presidents Eisenhower and Kennedy) had, at that 
time, a close business relationship with Kodak as well as a personal and 
professional relationship with its key personnel, including Herman Wag- 
gershauser, vice president and general manager of the Apparatus and Optical 
Division, and Arthur Simmons. Simmons and Waggershauser showed the 
Sunset Strip proposal to Land, who, in mid-June, enthusiastically discussed the 
concept with Dr. Charyk. Later in June, at Charyk’s request, Kodak sent him a 
copy of the Blanket proposal and a brief of the Sunset Strip concept. Kodak, 
concerned with keeping these ideas truly secret, used special CIA mail 
channels for correspondence with Charyk; few within the Eastman Kodak 
Company were aware of the proposals. On 5 fuly, Charyk and Simmons met to 
discuss both Blanket and Sunset Strip; this meeting reflected Simmons’ 
growing enthusiasm for the 77-inch system’s potential.73 














~SHEREF- 


Handle via 
BYEMAN-TALENT-KEYHOLE 
Control! Systems jomily 
“P5- BYE 140002-90 















































Approved for Release: 2016/12/07 C05096582 


Approved for Release: 2016/12/07 C05096582 





























NRO APPROVESEGREF 
RELEASE T#@REBRAnBEERM 


US Intelligence Board Requirements 


During the same period of 1959 and 1960, the US Intelligence Community 
was beginning to establish formal requirements for satellite collection capabil- 
ities; these would provide a firm basis for programs within the Samos effort. 
With the advent of the CORONA satellite pragram in late 1958, DCI Allen W. 
Dulles, with the concurrence of the US Intelligence Board (USIB) membership, 
established (in January 1959) a Satellite Intelligence Requirements Committee 
(SIRC). At a 1 June 1960 meeting, USIB agreed that the SIRC should develop 
an up-to-date statement of satellite intelligence requirements. (This action was 
a direct result of the downing of Gary Powers in a U-2 over the Soviet Union 
on 1 May 1960, which highlighted the need for a satellite-reconnaissance 
capability. The resulting SIRC report was submitted to the USIB in late june 
and was approved, with amendments, on 5 July 1960. The report, titled 
“Intelligence Requirements for Satellite-Reconnaissance Systems of which 
Samas is an Example,” was sent to Secretary of Defense Neil McElroy. In a 
letter of transmittal, USIB Chairman Dulles stressed that the fulfillment of 
these requirements was critical to US security.7® 


The requirements outlined in the SIRC report called for a satellite 
reconnaissance system capable of obtaining coverage of denied areas at 
object resolutions of approximately 20, 5, 77773 on a side. 


According to the SIRC document, the first and most urgent need was for a 
bee de the search system capable of locating suspected ICBM ache 
sites in that part of the USSR covered by a railroad network. This woul 
require a resolution approaching 20 feet on a side. A second priority 
requirement was to cover the same area with a resolution approaching five 
feet on a side, in order to obtain more descriptive information on the ICBM 
installations. The third priority was for a system which could provide a 
resolution better than five feet on a side, in order to supply, before the end of 
1962, technical characteristics of the highest priority targets. 


At a 5 July 1960 meeting, the USIB also concurred in the suggestion of 
DDCI Charles P. Cabell that the feasibility of consolidating the SIRC and the 
Ad Hoc Requirements Committee (ARC) be studied.” The resulting report 
recommended such a consolidation and, on 9 August 1960, the USIB ap- 
proved DCID No. 2/7 establishing a Committee on Overhead Reconnaissance 
(COMOR)—comprising the ARC and the SIRC-—to provide a focal point for 
information on, and the coordinated development of, foreign intelligence 
requirements for overhead reconnaissance operations over denied areas. 


in addition to adapting priority objectives and requirements established 
by LISIB, its members, or other committees, to the capabilities of existing and 
potential systems, COMOR was to examine and recommend dissemination 
procedures and special security controls required for operational guidance. 
COMOR was to consist of representatives of USIB agencies with a chairman 
designated by the DCI in consultation with, and the concurrence of, the USIB. 
james Q. Reber, who had been chairman of the ARC since December 1955, 
was the first chairman of COMOR; his deputy was Air Force Col, 
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During the sarme month that COMOR was established, President Eisen- 
hower, presiding over a special meeting of the National Security Council, 
directed the Air Force to give high priority to developing a film-return satellite 
system for providing high-resolution stereo photography (this became the 
basis for Project GAMBIT). At the same time, Eisenhower directed the Air 
Force to give the remaining Samos program a lower priority, 











Search For A Home: WADD to SSD to SAFSP 


Although Kodak was endeavoring to limit ‘‘need-to-know,” Blanket and 
Sunset Strip were becoming known to a few people: some at Wright Field, 
same within the Samos organization of the Space Systems Division (SD), and 
some within the Air Staff. The Air Staff decision to have Wright Field contract 
with Kodak for an engineering model of the 77-inch system soon became 
entangled in routine Air Force channels. Because of Charyk’s interest, Sim- 
mons urged his. Air Staff contact to handle the study through the Air Force 
space organization, rather than through the Wright Field Reconnaissance 
Laboratory.4® On 13 August, the Air Force Staff rescinded its directive to 
Wright Air Development Division (WADD), redirecting the work to the Samos 
program, In forwarding copies of the earlier studies to the Space System 
Division on 13 August. Kodak proposed a 90-day Phase-| stage (design to 
mock-up) to cost and a subsequent Phase-il effort to include design, 
construction, test, and flight test of development models and prototype 
camera systems. Kodak noted the impossibility of projecting development 
costs until completion of the Phase-| activity and acknowledged the uncertain- 
ty of compatibility between the camera system and available boost, orbit, and 
recovery subsystems. Nevertheless, the contractor reaffirmed the feasibility of 
providing 2- to 3-foot ground resolution with a high-acuity, stereo-coverage, 
surveillance camera system placed in a short-lived satellite vehicle.19 





Within 24 hours of receiving the Kodak studies and summary proposal, 
the Space Systems Division began processing a letter contract. About the same 
time, responsibility for the Samos program was transferred from the Space 
Systems Division to the newly-created Secretary of the Air Force Samos 
Project Office, which subsequently became the Secretary of the Air Force 
Special Projects Office (SAFSP). The office’s military director, Brig. Gen. Robert 
E. Greer, had been transferred to Inglewood, California, from a previous 
assignment as the USAF’s assistant chief of staff for guided missiles. 























Under SAFSP direction, a competition was being held for the Samos E-6 
program; proposals were to be submitted in October 1960. The E-6 project 
was a part of Samos (or Air Farce Weapon System-117L) that had begun in 
1960, long after the first General Operating Requirement had established W5- 
T17L (in 1954). Samos originally had two planned photographic capabilities— 
“Pioneer” and ““Advanced“’—which were designated E-1 and E-2. These 
involved the on-orbit exposure and processing of film, translation of that 
imagery into an electrical signal by means of a flying-spot scanner, and 
transmission of the signal to earth for subsequent recompositian as a picture. 
The readout photographic versions of Samos were limited by state-of-the-art 
electronics to a 6-Megabit carrier—a limitation which, in 1958, caused priority 
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to be given to film-recovery systems. £-3 was the Beanie for a system 
which substituted photo-sensitive electrostatic tape for film; E-4 was used to 
identify a proposed but unofficial mapping/geodetic photographic system; E-5 
was a recoverable satellite with a large recovery vehicle; and E-6 was a 
recoverable-film search system with several times the capability of CORONA. 
E-i, E-2, and E-3 were readout systems, E-5 and E-6 were. film-recovery 
systems. Only E11, E-2, -none with especial success. One of 
the E-6 camera competitors was Kodak and one of the spacecraft competitors 
was the General Electric Company, which was developing reentry vehicles for 
the CORONA. program in its Chestnut Street Facility in Philadelphia, 
Panrisylvania, 
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USAF BGen Robert E. USAF Col Paul j. 
GREER HERAN 


Sunget Strip Goes ‘Black’ 


On 10 September 1960, Charyk met. with Greer, Col. Paul J, Heran 
(Chairman of the E-6 Source Selection Board), and Lt. Coi. James Seay (Greer’s 
o reney chief), fo review proposed programs, including the Sunset Strip 
effort. The meeting resulted in a recommendation to Charyk to proceed with 
both E-6 (which had the potential of being twice as good as CORONA) and 
Sunset Strip. Charyk directed that Sunset Strip be developed and that this be 
done on a covert basis. Funding of J (R&D study funds) was 
provided for the balancé of FY-61.29 General Greet chose the name GAMBIT 
for the new “black” program. 























Raincoat, which dealt primarily with public information disclosure, did not 
completely resolve Charyk’s desire to make GAMBIT covert. An anticipated 
potential weakness lay in the security aspects of normal Air Force contracting 
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and financial reporting methods. It was military doctrine that the details of any 
activity involving the expenditures of public funds should be placed in public 
view, to assure practices of good stewardship. To preclude the security 
problems inherent in widespread financial disclosure—particularly to those 
who had no conceivable need-to-know—General Greer sought, and was 
granted on 5 January 1961, a contracting warrant directly from Secretary of the 
Air Force Dudley C. Sharp. With this warrant, Greer acquired authority equal 
to that reserved to the USAF deputy chief of staff for materiel; under such 
authority he could, where necessary, deviate from Armed Forces Procurement 
Regulations. Although Greer’s procurement authorization was not particularly 
inhibited, Secretary Sharp advised him that ‘normal policies, practices, and 
procedures applicable to the Department of the Air Force” would be followed 
wherever passible. Greer was authorized to appoint contracting officers, to 
assign procurement authority to those officers, to approve time-and-materials 
contracts, to approve contractor overtime, to control government-owned 
industrial property, and to appoint and control property administrators. Such 
delegation of procurement authority to a program manager was unique. 














During the first week of November 1960, a second set of key GAMBIT 
decisions emerged from the Pentagon. Charyk and Greer reconfirmed their 
determination to conduct GAMBIT as a covert reconnaissance operation and 
proposed to use the E-6 program as a cover for development of the system. 
Charyk agreed with Greer’s suggestion that Kodak should develop the 77-inch 
camera under Project GAMBIT while General Electric would develop an 
orbital-control vehicle (OCV) and a suitable ballistic reentry vehicle for film 
recovery. By keeping the physical and environmental limitations of E-6 and 
GAMBIT compatible, it seemed possible to develop and test GAMBIT without 
any outward indication that such a program existed. The institution of rigid 
security controls over the entire Samos operation would greatly enhance the 
possibility of hiding the scope of the total program.?? 


About the same time, there was an effort by Air Staff elements, together 
with the Air Materiel Command and the Strategic Air Command, to continue 
to plan for normal military operation of Samos, of which GAMBIT was then 
considered to be a part.?* To forestall such a move and to communicate 
clearly the planned objectives and operating principles of the Samos program, 
Charyk sent the Air Force Chief of Staff two memoranda of clarification. The 
first,??> which was Secret, said that Samos “should be regarded as an R&D 
program aimed at the exploitation of various promising reconnaissance 
techniques” but that, until the completion of R&D, the nature of the system 
could not be determined and that “effective operational planning cannot be 
accomplished at this time.” This action removed Samos from normal program 
documentation requirements, from monitoring by the AF Weapons Board, and 
from analyses hy “the various panels, boards, and committees and directed 
that the intercommand Samos Working Group be dissolved.” 























In a concurrent but separate GAMBIT classified letter to Gen. Thomas D. 
White, Air Force Chief of Staff, Charyk identified a new philosophy for 
Samas.** He said it was essential to “maximize the reconnaissance take at the 
earliest possible date and to attempt to obtain such information in as low key a 
fashion as possible.” He felt that the greatest chance of success would require 
establishing a “combination research, development, and operational program 


SECRET 
Handle via 
BYEMAN-TALENT-KEYHOLE 


Control Systems faintly 
-19- BYE 140002-90 















































Approved for Release: 2016/12/07 C05096582 


Approved for Release: 2016/12/07 C05096582 





























NRO APPREGRIED FOR 
RELIMGRORR-OREONoer 2011 


conducted under cover of research and development’ and that there were 
compelling national policy reasons for avoiding any association with a military 
operational command “such as SAC.” 


The headquarters staff of the Strategic Air Command was understandably 
disturbed by this pronouncement. As operators of the free world’s primary 
deterrent to foreign aggression, the staff assumed it should and would have a 
dominant share in acquiring strategic intelligence, whether by aircraft or 
satellite. For some years, SAC had worked hand-in-glove with the ARDC, the 
AFBMD, and the Space Systems Division to prepare for major operational 
responsibility in space reconnaissance. Gen. Thomas $. Power, now SAC’s 
commander-in-chief, had watched the birth of Samos, during his ARDC days, 
and had cooperated in its growth. He had full expectation that a SAC team 
would launch Samos at SAC’s Vandenberg AFB; that another SAC team would 
control the “bird” at a SAC Satellite Control Facility, and that a third SAC 
group would receive the intelligence product at a readout station. Power 
objected strongly (there was even a four-page telegram to the White House®*) 
to “losing” Samos and urged his former protege, General Schriever (now 
commander, Air Force Systems Command) ta jain him in calling for the dictum 
to be revoked. Since Charyk’s order had also cut AFSC out of the Samas 
pattern, unified Air Force opposition to the concept of an NRO developed 
immediately at the organization’s inception. 


Before Charyk’s plan could become effective, program managers had to 
dispose of widely-dispersed evidence that a 77-inch camera development 
existed, The proposed Sunset Strip development program was so well-known 
that it would be necessary to invent and circulate a plausible motive for 
cancelling an essentially reasonable approach to satellite reconnaissance. 
Project personnel achieved this end by having SSD terminate the Kodak study 
contract for Sunset Strip, with the excuse that “review of recent proposals for 
E-6 camera reveals that future study in this area (77-inch camera) is not 
required,’’6 Simultaneously, the Samos office drew up the first of its “black” 
contracts, authorizing Kodak to continue the development as a covert effort. 
Presidental reserve funds (“black” or ‘‘classified” funds) in the amount of 

were tentatively identified as the FY-61 program requirement. 


The process of shifting GAMBIT camera development into secure facilities 
resembled that used three years earlier in sequestering CORONA work at 
Lockheed. As the Sunset Strip activity closed and personnel were nominally 
shifted to other Kodak projects, they actually moved into a new facility in a 
different building; there they were briefed on the fact that the project was very 
much alive, and resumed their work. Much the same procedure was followed 
with General Electric, although the fact that the E-6 and GAMBIT orbital 
control and reentry systems were closely akin, at least at first, greatly simplified 
the security problem. 


By the morning of 7 November 1960, General Greer had briefed key 
officials of Aerospace Corporation (the systems-engineering support contrac- 
tor for $5D), General Electric, and Eastman Kodak on the GAMBIT program, its 
objectives, and its relationship to E-6. He emphasized that the three principal 
contractors, plus the project office, would constitute a task force with the 
objective of developing and testing the GAMBIT system in the shortest 
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possible time. There would be a good security shield: Lockheed, which 
ultimately became involved in the initial GAMBIT effort by virtue of the 
decision to use Agena as a stage in the launching system, supplied an 
essentially semi-standard vehicle; General Electric’s cover would be the 
development of an alternate reentry body for the E-6; Kodak would rely chiefly 
on a “proprietary development” explanation; and Aerospace Corporation 
would Operate under rigid “need-to-know” ground rules. 


in December, thinking through the implications of several policy papers 
that had emerged since the National Security Council decision of August 1960, 
General Greer concluded that his real job was to “get pictures... in such a 
manner as not to precipitate a U-2 crisis in which the US might be constrained 
to discontinue Samos, and to insure the availability of systems which could 
covertly obtain needed photographs should even ‘low key’ reconnaissance 
Operations become impossible.’”?” His immediate task, he felt, was to create a 
real ability to operate a covert program, and his chief difficulty of the moment 
was that “the military system(s) for contracting and for disbursing money are 
very cleverly designed to frustrate a covert program,’28 


he elements of general policy under which SAFSP was to operate had 
been defined in February and appropriately circulated by the end of May 
1961. On 29 May, a classified Headquarters USAF Office Instruction formally 
restated, for the benefit of the Air Force at large, the program rationale that 
had been adopted. For practical purposes, it was a formalization of Under 
Secretary Charyk’s December 1960 memorandum to General White, neither 
expanding nor enlarging the instructions there defined. Considerably more 
important was a 3 April ‘Satellite Reconnaissance Plan’ which defined in 
detail and in formal fashion the actual “policies, procedures, and actions to be 
applied . .. in order to achieve the . . . objectives of the national satellite 
reconnaissance program.’’? Those objectives were to enhance and protect 
the probability of “adequate and timely data collection” and to create a 
lasting ability to acquire reconnaissance information “in the event that 
ae should force limitations, reduction, or even elimination of overt 

ights.”” 


The situation that prompted the covert effort was essentially that the overt 
objective of creating a US satellite reconnaissance system had been widely 
publicized, that regular flights (“overt and acknowledged”) with military 
objectives were scheduled to begin in the near future, and that any indication 
of program success might provoke both political counteraction and a military 
response from the Soviet Union. The plan specified that: 


As a firm basic policy, there will be no “operational” 
overt satellite reconnaissance or any association of the 
program with an operational command for an indefinite 
time, and the overt satellite reconnaissance program will 
be brought to a fully operational status under cover of 
research and development, and operated indefinitely 
under this cover, The policy expressed in the 6 Decem- 
ber 1960 Top Secret memorandum from the Under 
Secretary of the Air Force to the Chief of Staff, titled 
“Basic Policy Concerning Samos,” will continue for the 
indefinite future, 
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Reflecting the urgency of technical efforts—in light of the political 
environment—the policy document contained a forthright statement of the 
need for more intensive control of project security and for the maintenance of 
“a viable covert effort which has the feasible capability of being sustained 
indefinitely after cancellation of the overt effort.“3° 


Significantly, the objective of tightened security was to eliminate virtually 
all public references to military space programs and specifically to prohibit 
public disclosure of the flight test objectives or results of satellite reconnais- 
sance. Within such an environment it seemed possible to culture a covert 
effort “. .. sustainable indefinitely in the wake of a forced public cancellation 
of the overt reconnaissance program, and which can meet all principal 
intelligence objectives of the overt pragram.”?' To that end, it was necessary 
to conduct the satellite reconnaissance aspect of the total Air Force military 
space program so unobtrusively that no indicators of the status of the overt 
program would surface in public. The covert program, of course, would be still 
more obscure—hidden even from those persons nominally cognizant of the 
extent and progress of the overt, but classified, effort. 








While cover was generally needed in all parts of the GAMBIT program, its 
use to preclude aedcure was vital in contractor's plants—particularly in 
those performing unclassified, publicly disclosed, commercial work. The 
presence of the E-6 program effort at GE and Kodak did give local managers a 
means for “explaining” the presence of work in the plant, the movement of 
people, and the appearance of certain visitors. In detail, however, the cover 
did not always “work.” At Kodak, for instance, the availability of facilities 
caused the E-6 program to be at one location—the Lincoln Plant—and 
GAMBIT in another, 

significant number of GAMBIT people were in a guarded closed facility; their 
activity was explained locally as a company proprietary effort. At GE, E-6 work 
was also at a different location than GAMBIT work. 


GAMBIT Varietals: Program 307, Exemplar, Cue Ball 











By the spring of 1961, the E-6 and GAMBIT configurations were sufficient- 
ly different, both internally and externally, that the E-6 cover was wearing thin. 
At the same time, there was a growing probability (if CORONA continued to 
improve its capability) that E-6 would ultimately be cancelled, Greer had been 
concerned over the E-6 cover since its inception and now the problem was no 
longer academic. As early as December 1960, he had considered totally 
dissociating GAMBIT from the Samos effort; for a variety of reasons, it did not 
seem workable to hide GAMBIT as a “scientific satellite.” But there was no 
easy or obvious solution, Finally, Greer—who had earlier initiated effective 
covert contracting on the basis that ““everyone“’ knew the Air Force could not 
make significant purchases outside its insecure and involved review and 
approval channels—came up with the concept of a “null” program. A null 
program, in his definition, was one with no known origin and no published 
goal. Thus, a program with a highly classified and unidentified payload could 
purchase many parts of the system (boosters, upper stages, non-unique 
ground-support equipment, and many services) through norma! channels. 
Viewed another way, if such ‘normal’ items were procured through covert 
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means it would dilute the cover and increase the possibility of disclosure. To 
further obfuscate the unwitting, Greer, who had been identified with Samos 
and, therefore, satellite reconnaissance, decided to shaw the ‘null program” 
as a responsibility of the Space Systems Division; this would indicate that the 
program was something other than reconnaissance. Such misidentification 
was easy, since SSD was, at that time, sponsoring a wide variety of programs, 
such as bombs-on-orbit, satellite interceptors, and communications satellites. 











To provide ‘null program” support for GAMBIT, a ‘Program 307" was 
established in SSD in July 1961. On direction from the Air Staff, via the Air 
Force Systems Command, four “NASA-type’ Agena-Bs were ordered for 
launchings scheduled to commence in January 1963. Subsequently, six Atlas 
boosters, configured to accept the Agena-B, were also ordered and pur- 
chased. In neither case was the hardware overtly assigned to a particular space 
project. To tie all this together, General Schriever, commander of AFSC, was 
directed by the Air Force vice chief of staff, in September 1961, to establish 
“Project Exemplar” (the name was classified ‘‘Confidential’’), the purpose of 
which would be to provide four launchings from the Pacific Missile Range, 
beginning in February 1963. 





The Atlases and Agenas ordered under Program 307 were assigned to 
Exemplar. To further “normalize” this overt effort and support cover, the 
GAMBIT Program Office stated requirements for the usual documentation; to 
do otherwise would have attracted unwanted attention, 


The unclassified codename for Exemplar was "Cue Ball”; Air Force system 
No. 483A was subsequently assigned in December 1961. Not by coincidence, 
the program director was Col. Quentin A. “Q’ Riepe who had previously been 
Midas program director (Midas was the infrared-detecting part of Samos). 
Riepe gradually assumed responsibility for GAMBIT from Col. Paul }]. Heran 
who, as E-6 program director, had initially carried responsibility for GAMBIT. 
The transition was completed by February 1962. 


Although it carried an Air Force priority of 1-A and a precedence of 1-1, 
Cue Ball was organized along the lines of a conventional SSD program (even 
though such “normal” channels and reporting lines were for cover purposes 
only); actual relations with higher authority would pass covertly through 
Greer’'s SAFSP office. It was particularly important, as Greer emphasized 
frequently in the early stages of setting up Cue Ball, that personnel prominent- 
ly associated with the reconnaissance effort not be seen with Cue Ball 
personnel and that the Cue Ball people avoid any contaminating association 
with satellite reconnaissance. Not all Cue Ball assignees were cognizant of 
GAMBIT, so internal office security was an additional problem. 























Misdirection continued successfully with Charyk’s approval of the Cue 
Ball development plan and his formal authorization of initial funding at a level 
of ( _. Key individuals in various offices in Headquarters USAF and 
AFSC had been alerted to the scheme and were presumably prepared to see 
that various budget, priority, and precedence authentications emerged 
promptly and satisfactorily. Initially, all went well. But, in a few weeks after 
Charyk’s directive appeared, some of the carefully-laid cover began to flake 
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away. Such unrelated events as attempts by non-briefed personnel to 
“straighten out’ what appeared to them as anomalies; the problem of 
transferring funds from one part of the budget to another; and objections by 
non-briefed personnel to fully funding “objective-less” programs (at a time 
when apparently more deserving programs were underfunded) all caused 
problems and confusion and focused attention where none was wanted. 





Té resolve the matter, Charyk directed ail GAMBIT funds in SAFSP, 
including Cue Ball, be carried under budget line item 69B8AL; thus, the 
program retained its high priority and precedence. There was some concern 
that the line itern might be traced to Greer and identified as. satellite 
reconnaissance, but this did not come to pass—another proof of Greer's 
original premise that nobody would suspect the existence of a “null program.” 
As. Robert Perry has stated: “Those in the inside of GAMBIT tended to seek 
complete normality as an avenue to inconspicuousness without appreciating 
that the regular Air Force establishment had been conditioned to accept 
uncritically any decision handed down, no matter how irrational. Rationality 
was not inherent in development decisions, nor logic a necessary ingredient of 
programming.” He adds, “It was true that GAMBIT inhabited a covert 
atmosphere, and the procurement techniques and manufacturing practices 
invented for covert programs continued to be used, but in reality GAMBIT was 
a highly classified program without a publicly specified payload,” 












































































































































































































































































































































































































































































































































































































































































































































































































































GAMBIT Orhital-Contral Vehicle (OCV)—1961 
{Artist’s Concept) 
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GAMBIT System Characteristics 


While these management and security evolutions were taking place, the 
GAMBIT development program was proceeding reasonably well. By January 
1961, Kodak was under contract for the camera system. Similarly, General 
Electric’s Space Division was under contract for both the orbital-control 
vehicle (OCV) and the recovery vehicle (RV). By mid-1961, GAMBIT had 
evolved into an approximately 15-foot-long, five-foot-diameter space vehicle. 








The GAMBIT payload embodied a Maksutov {/4.0 lens (both reflecting 
and refracting elements) similar to an astronomical telescope with a 77.0 
(+0.5)-inch focal length with a clear aperture of 19.5 inches. Its half-field 
angle, however, was much larger than that of an astronomical telescope, being 
3.20°. This lens, when flown at a nominal 90-mile altitude, was to produce a 
ground resolution, at nadir, of fram 2 to 3 feet. 


GAMBIT was to carry 3,000 feet of 9.5-inch-wide, thin-base 
film through a strip camera, which would provide image-motion compensa- 
tion by moving the film across an exposure slit at the same velocity that the 
projected image moved over the earth. When looking vertically, the camera 
would image a strip on the earth 10.6 nm wide. The system was capable of 
oblique pointing (accomplished by rolling the OCV) of #2, could take either 
15° or 30° included-angle stereo photographs, and was able to compensate 
for image motion over a slant range of 70 to 127 nm. It could be expected to 
take 300 to 600 stereo pairs, or twice as many monoscopic images. The 
planned weight of the total photographic system was 1,073 pounds. 






The OCV was to be capable of varying the roll attitude from 0° to + 
(with nominal roll-slewing rates of 0.25°, 1.50°, and 3.00° per second) and of 
performing 350 roll maneuvers at an average rate of one per second and an 
average amplitude of 30°. To perform pitch, roll, and yaw maneuvers, a freon 
cald-gas system with a total impulse of 8,000 Ib/sec was used. A passive 
system of environmental contral, with minimum use of heaters, was employed 
to maintain the lens bay between 65°F and 75°F and the stereo-mirror bay 
between 65°F and 78°F. Acrass the mirror face there was a 2°F gradient design 
goal normal to the mirror. Power for the 
acing live-day tlight was provided by storage batteries in the orbital-control 
Venicie. 





The cammand system 
received, accepted or rejected, and executed commands, both real-time or 
stored, Vehicle health data were ta be telemetered by two VHF transmitters: 
one for real-time data, the other for recorded data. The transmitters could be 


Because of the relatively low altitude of the orbit (originally set for a 
nominal 95 nm for a five-day life but often flown below that orbital altitude) 
the GAMBIT spacecraft used two, ablatively-cooled, 50-pound-thrust engines 
(employing hypergolic propellants) to provide orbital adjust. These delivered a 
spacecraft velocity increment (Av) of 400 feet per second and had a total 
impulse of 60,000 pound seconds. The reentry vehicles were ultimately very 
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similar to the proven CORONA configuration, although, during the early days 
of the program, a new and somewhat larger configuration of a different shape 
and ballistic coefficient was carried to the early development stage. 


The initial GAMBIT launching vehicle was an Atlas Agena-D. The Atlas 
stage, a direct derivative of the “stage-and-a-half” ballistic missile, used a total 
of 123 tons of liquid oxygen and RP-1 fuel (a refined kerosene) to power two 
booster engines—each generating 154,500 pounds of thrust—and a 57,000- 
pound-thrust sustainer engine. The Agena-D upper stage (which became the 
Standard Agena) used 13,234 pounds of hypergolic propellants (unsymmetri- 
cal dimethyl hydrazine and inhibited red-fuming nitric acid) to power its 
16,000-pound-thrust engine. 





After exposure, the camera’s film was rolled up in the recovery vehicle 
(RV). At the end of the mission, the RV was separated from the OCV, spun up 
on its axis of symmetry by a cold-gas system, and then given appropriate retro- 
velocity to deboost the RV. Initial parachute deployment occurred at 55,000 
feet, followed by separation of the ablative shield. The final step was aerial 
recovery, 








Numerical Summary of GAMBIT-1 Payload*? 
Photographic Output Data 


Ground resolution (vertical photography) 2 to 3 feet 
Lens-film resolution 
Scale of photography {95 nm altitude) 1:30,000 


{70 nm altitude) 1:66,000 
Width of photographed strip 























(vertical photography, 95 nm alt) 10.6 nm, 
(vertical photography, 70 nm alt} 7.8 nm. 
Scene width on payload film 8.518 inches 
Scene length on payload film Variable 
Scene length on ground Variable 
Number of photographs 300-600 stereo pairs or equivalent 
amount of continuous strip 
photography 
Payload Package 
Weight 
Camera Payload components in OCV 1,079.5 Ibs tw/o fim) 
Camera Payload components in SRV 22.6 ibs (w/o film) 
Film §2.0 ibs (3,000 feet) 
Tatal 1,154.1 Ibs 
Dimensions af Camera Payload 
Maxirnumn diarneter 54 inches 
Length 190 inches (front of recovery cassette 
to aft mounting plane) 
Payload Camera 
Camera Type Strip 
Exposure(Nominal} 1/400 sec with 0.0085-inch slit 
1/200 sec with 0.0169-inch slit 
1/100 sec with 0.0338-inch slit 
Number of slits 3 photographic; 1 orbital test; 
1 ground test 
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Numerical Summary of GAMBIT-1 Payload 





(continued) 
Lens 
Type Maksutov 
Focal fength 77.0 (+0. 1) inches 
Aperture 19.50-inch diameter 
Half-field angle 3.2° 
Filter Type Band-L Type 10 
Spectral angie film and filter 500—700 millimicrons 
Focus Adjust Type Single grid, single detector, and chan- 
nel with rotating focus filter. 
Range +0.010 inch 
Focus drive Platen drive by d.c. motor at 0.00025 
inch/sec (nominal) 
Payload Film 
Type Kodak High-Definition Aerial Film 
(Estar Thin Base} Type 3404 
Dimensions (20.010) 
Width 9.460 (+0.005) inches 
Length 3,000 feet 
Thickness 0.0030 (+0.0003) inches 
Base type Polyester 
Weight 62 (+3) Ibs (3,000 feet) 
Roll dimensions 
Core diameter 4.25 inches 
Outer diameter 13.00 inches 


Film tension 
Image-Motion Compensation (IMC) 


Fitrn Drive Velocity Range (70 nm alt) 
IMC Tolerances 
Average Velocity 
Smoothness (AMS of velocity transients} 
Velocity Transient (maximum) 
Number of speed steps 
Speed change per step 
IMC Design Parameters 
Obtiquity Range 
Stereo Aim Angle 
Altitude Ranges (all obliquity, O° stereo) 
Camera Payloads 1-6 
Camera Payioads 7-10 
Camera Payioads 11-54 
Optical Aiming 
Stereo Positions 


Positions 

Steps 

Angular Interval 

Obliquity Aiming (by OCV) 
Pasition Range 

Angular Interval 

Angular Rate 

Roll settling time 


eo 





3.00 (+0.25} ibs 


64 + OFF/ON 
1% of previous step 


-16*, O°, + 16° 


95 (- 12) nm 
72 (= 9pnm 
81 {:11)nm 


-15°, 0", 15° 

Crab 

O to +3.5° or 0° to -3,5° 
8 


0.5° 
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GAMBIT/Atlas Agena-D Launching 
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Land Recovery Versus Aerial Recovery 


At the inception of the GAMBIT program, land recovery had been 
directed; it had appeared to those at high levels of government to be more 
straightforward and less of a security risk than the ocean recovery used by 
CORONA. But several factors caused the GAMBIT recovery capsule to grow 
heavier and more complex. First, it had to withstand parachute failure and not 
rupture on land impact. Second, it had to be locatable at considerable in-track 
and cross-track error distances over rugged terrain and in bad weather, so it 
needed a more sophisticated and sturdy beacon than envisaged originally. 
Finally, even though the population density of the chosen recovery site 
(Wendover AFB, Utah} was low, the need to be confident of avoiding even a 
few populated areas demanded better accuracy and certainty of performance 
than had been anticipated initially. 








Although early on, General Greer had favored land recovery, he soon 
came to the view that the essentiality and practicability of land recovery had 
been over-emphasized. As he watched the improving capability of the 
CORONA RV and the good performance of the overwater recovery system, 
the value of land recovery diminished in his mind. On several occasions during 
the first year-and-a-half of GAMBIT’s development, he informally discussed 
with Charyk the land-versus-overwater issue and the possible use of the 
CORONA RV on GAMBIT. By July 1962, the GAMBIT RV had grown about 500 
pounds over its specified weight. While the Aerospace Corporation had earlier 
studied aerial recovery for the GAMBIT capsule, the method had been 
considered impractical, since the capsule’s forecast weight, even then, ex- 
ceeded the capability of the C-119 recovery aircraft.44 Greer believed that the 
basic reason for distrusting aerial recovery—fear of loss or compromise of the 
capsule—had abated substantially since the initial program directive of 1960; 
the overwater aerial recovery capabilities developed for CORONA now 
contained provision for dealing with nearly all foreseeable contingencies. At 
the same time, the possibility had not diminished that a land-recoverable 
capsule (particularly a new and unproven model) might fall in either Mexico or 
Canada, or hit a populated area in the United States. 


in July 1962, Greer again raised these issues with Charyk, who agreed that 
alternatives to land recovery should be studied. At the time, Greer was 
concerned with GE’s progress on the GAMBIT RV. He decided that the 
feasibility of using a CORONA-like RV on GAMBIT should he studied and he 
personally directed Hilliard Page, GE’s general manager, to do so. He also 
ordered his program director, Colonel Riepe, to study the matter. If the 
overwater alternative should prove feasible for GAMBIT, its recovery problems 
would be resolved. Preliminary results from GE were encouraging and Greer 
reported to Martin and Charyk that use. of a slightly modified CORONA 
capsule would provide “a vastly simpler scheme for recovering recorded data 
for certain special projects.’35 Riepe and members of the GAMBIT Program 
Office were less enthusiastic and found it difficult to fault the current 
approach; moreover, although Riepe himself was cognizant of CORONA, his 
people were not, and even Riepe did not know CORONA’s details. Offsetting 
his natural reluctance was the attraction of potential savings on weight, cost, 
and schedule. 
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Finally, the situation began to change. Based upon a briefing by Riepe to 
Charyk on 24 August 1962, a decision was made to conduct the first system 
tests over the Pacific Recovery Area, using aerial retrieval as the primary 
recovery method. In addition, “all development activities on the present land- 
impact vehicle will be reduced to the minimum expenditure rate,” and 
alternatives would be prepared for Charyk’s further study. On 18 September 
1962, it was decided to terminate the land-recovery program and to change to 
CORONA’s H-30 recovery vehicle configuration. 





In retrospect, this partly intuitive action by General Greer was a key—and 
possibly essential—ingredient to the success of the GAMBIT program. The 
overweight land-recovery RV could have jeopardized the entire program; 
further, the probability of timely and within-budget development of a com- 
pletely new recovery capsule during the early 1960s was not high. To 
underscore this, a major factor in the cancellation of the Samos E-6 program— 
which occurred on 31 January 1963—was the continued operational failure of 
its GE-developed recovery capsule. 





Payload Development at Eastman Kodak 


While these major decisions were being made, the payload and OCV 
developments were progressing. At Kodak the challenges were being met. The 
camera subsystem consisted basically of optics, film-handling, and supporting 
mechanisms and electronics. The optics were to be larger and lighter than any 
previously built for space use. The primary mirror and the stereo mirror were 
to be made by novel techniques. The so-called “blanks” (unground and 
unpolished mirrors) were made by the for Kodak. 
Using large boules of very pure fused (amorphous) silica glass, tace and back 
plates were cut, as were the interior pieces, which were thin, notched, quasi- 
rectangular plates joined in an fashion. The mirrors were assem 
bled with the back plate supporting the section, surrounded by side 
plates, with the to-be-finished face plate on top. This assembly was placed in a 
large furnace where it was heated just to the melting point of silica, at which 
point the various pieces fused to each other. The fusion operation was 
delicate: too long a time or too high a temperature would make the intended 
structure a partially molten blob, while too low a temperature or too short a 
time would prevent the parts from fusing sufficiently to provide structural 
integrity. After the fusion step, various tests were made to determine the 
percent of intended fusion that had actually taken place and to establish the 
geometry of any voids. Criteria for acceptance or rejection of the fusion 
process for the assembled blank had already been established. 





























After some early failures, these large, lightweight blanks were successfully 
manufactured by Corning and shipped to Kodak for figuring and polishing. To 
perform this work, Kodak had prepared a special facility in its 
where new, large, grinding and polishing machines had been built. Well- 
proven techniques were used and success was largely a question of scale, as 
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Detail "| Mirror Construction 


well as proper concern for the fact that the structure being ground and 
polished was more delicate than the usual piece of solid glass, An integral part 
of the figuring and polishing step was the need for repeated testing to insure 
achievement of the desired optical figure. The optical-figure-error budget 
required that the spherical primary and.flat sterea mirrors. be accurate to a 
roeot-meéan-square value of one-thirtieth of the wavelength of light (4/30) as 

well as a peak-to-peak value of the same magnitude. At that time—the early 
1960s-—laser light sources were first becoming available, offering optical test 
engineers something new and useful—a coherent light saurce. During the 
early phases of GAMBIT, optical elements were tested by white-light knife- 
edge techniques; later, laser interferogram methods were used. To. test the 
entire assembled optics, full-aperture auto-collimation was employed, While 
optics development and testing were not without problems, most of those 
were quickly resolved. Similarly, the film-handling hardware, which used a 
looper system conceived during Kodak's early work on a camera for the A-12 
OXCART aircraft, posed no unique problems. The principal mechanisms used 
by Kodak in the CAMBIT payload were either structural or displacement 
(moter devices). The principal structures were the mirror mounts and the 
optical barrel. The latter was essentially a 

































The mirror mounts. were unique in 
that they had to hold both primary and stereo mirrors gently—so as not to 
introduce distortion--but firmly-so as to withstand shipping and launching 
loads without any displacement. The support electronics. (which interfaced 
with the command programmer in the OCV) were used to control film-drive 
velocity over the exposure slit, to control stereo-mirror movement and 
placement, and te position the desired exposure slit. To provide the proper 
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thermal environment for precluding distortion of the optics, the payload had 
its own thermal-control subsystem, which interfaced with that of the OCV. 
The concept, which worked well when the OCV met the interface require- 
merits, was to open or close the payload bay door to keep the payload just a 
little cooler than its desired ambient condition and then, by adding heat to the 
optical barrel and mirror back plates with strip heaters, bring them to the 
desired temperature and temperature gradient. 





The program at Kodak was directed by Dr. Frank Hicks, whose principal 
team-members were James Mahar, systems engineering; Leslie Mitchell, pay- 
load design; John Sewell, test and support equipment; and Don Stevens, 
support and administration. The entire project was located in Kodak's 

and reported to the director of Special Projects—originally, Dr. 
Kenneth MaclLeish, who was replaced, in 1961, by Dr. Frederic C.£. Oder. 
Earlier, when Oder was in the Air Force, he was the original WS$-117L project 
officer and was witting of the entire CORONA effort. The Special Projects 
organization reported to Arthur Simmons, director of research and engineer- 
ing of the Apparatus and Optical Division. Because of its national importance, 
the GAMBIT project was given a high priority on acquiring people—not only 
within the A&O Division but company-wide. A special organization was set up 
to handle the program's physical and personnel security needs. 





With the decision to use the CORONA RV in GAMBIT, it became 
apparent to Oder that key people in his GAMBIT program organization had 
the need to know certain aspects of CORONA, so they could make the use of 
that system’s technology. He arranged for Lt. Col. John Pietz, of Greer's 
security office, to provide authorizations and CORONA briefings to a few 
GAMBIT project people at Rochester. This allowed Kodak to make much 
better use of the RV than was otherwise possible. For example, based on 
earlier Samos experience, Kodak had originally planned to keep the film path 
pressurized, including the film chute and take-up cassette; it now learned, 
from CORONA information, that an unpressurized film path could be used. 
The effect of this information was to simplify the take-up cassette and allow 
the GAMBIT film load to be accommodated within the CORONA RV. 














Orbital-Control Vehicle Development at General Electric 











The OCV development by General Electric, in its Valley Forge, Pennsylva- 
nia, facility, was not an easy assignment. The effect of failures in such varied 
components as harnesses, power supplies, batteries, command systems, 
horizon sensors, rate gyros, environmental doors, and pyro devices, multiplied 
the tasks originally envisioned for the OCV, jeopardizing attainment of the 
original cost and schedule goals. GE decided that it could most likely locate 
potential failures in flight hardware by doing comprehensive thermal-vacuum 
and vibration testing at a complete OCV level-of-assembly, and routinely 
checked out all vehicle components at that stage. While box-level testing may 
have been done, the official GE 206 Program Report made no mention of a 
comprehensive test program of that type. OCV problems were not unexpect- 
ed, as seen from this quotation from a GE 206 Program Report: 
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Some indication of the scope of the task can be seen 
from the fact that the vehicle, less camera payload, 
contained 206 components and 80 black boxes, includ- 
ing 4,000 mechanical piece parts, 39,000 electronic 
piece parts, 575 harness connectors, and 5,000 harness 
wires. These totaled approximately 160,000 potential 
defect sources that had to be screened out in every 
vehicle, often in the face of tight launch schedules.” 








Later industrial experience showed that it was less costly, in terms of labor 
{dollars} and schedule, to test rigorously at the lowest level-of-assembly, 
rather than to locate failures when the complete flight vehicle had been 
assembled. 


The nature of the OCV problem was to be dramatically characterized later 
in a 29 August 1967 letter from Brig. Gen. John Martin, SAFSP, to Dr. 
Alexander Flax, DNRO, summarizing the initial GAMBIT program: “TWyith the 
exception of one Agena failure and one Atlas failure . . . all of the mission 
catastrophic failures and most of the other serious failures were in GE 
equipment.'34 


As stated earlier, many of the problems that arose with the OCV during its 
development phase were found during vehicle-level tests and were resolved 
by redesign and rework. An example of a component requiring extra work was 
the horizon sensor, which sensed the earth-sky boundary, which was essential 
for the vehicle to achieve proper orientation. When GE’s horizon-scanner 
development got into trouble in 1962, the GAMBIT Program Office started 
two other efforts toward a solution: one at Eastman Kodak, the other at 
: : All three were carried until September 1962, when SAFSP, 
receiving results from the three approaches, decided in favor of [77 Both 
the GE and Kodak developments had, by then, proved their utility; however, 
neither was better than the Z 7777 instrument and both were more expensive. 
Further, the sensor operated over the widest target-temperature range, 
which made it more effective in a winter environment. On 17 September 1964, 
GE was advised contractually that Z7772 sensors would be government 
furnished for GAMBIT, 









Not to be outdone, about this time EK also had problems in two areas. 
One involved the means by which the large silica mirrors were attached 
(cemented) to their metal cases; the other resulted from using incorrect fluid in 
a dash-pot in the platen-drive, causing the film to move irregularly over the 
exposure slit. These problems were resolved but they did add to existing 
pressure on hardware delivery and flight schedules. 


Prompted in part by hard questioning during an October 1962 meeting 
with the President's Foreign Intelligence Advisory Board (PFIAB) and the 
Special Group of the National Security Council, Charyk characterized GAMBIT 
as “imperative” and urged that it be developed with a “maximum sense of 
urgency,” noting that the “extreme political sensitivity of any other method of 
obtaining such photography’—to wit, overflights by U-2 or OXCART air- 
craft—made it essential that “no reasonable steps should be omitted to 
guarantee GAMBIT’s success at the earliest possible time.” Discouraged by the 
rate of GAMBIT progress, Charyk requested an exhaustive review to locate any 
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problems remaining in the program, He emphasized that resolution better 
than the two-foot requirement of 1960 was desirable. He also cautioned that 
money was not unlimited and that greater management talent, rather than 
more funds, should be applied to the program.?? 


In all probability, the prevalence of cast over-runs (particularly at General 
Electric), the threat of new schedule slippages, and the increasing cost of the 
GAMBIT program prompted Charyk’s concern over the future of the develop- 
ment, He was disturbed by the possibility of additional schedule slippages, 

since only GAMBIT offered hope for discovering whether the Soviets were 

actively preparing military forces for use. The coincidence of Charyk’s anxiety 
with the start of the Cuban missile crisis of 1962 should also be noted; even 
though the United States did not have clear evidence that Soviet nuclear 
missiles were being installed in Cuba until the second week of October, 
concern over that possibility had been mounting since August. 


General Greer was fully aware of circumstances that had moved Charyk 
to his exhortation and possessed no convincing evidence on which to base a 
rebuttal. The Samos E-6 program was in grave technical trouble in October 
1962, having experienced four recovery-vehicle failures in as many flight 
ae Because of a succession of misfortunes, it had been necessary to 
cancel each of the major photo-reconnaissance programs assigned to SAFSP 
in the original Samos program, except for E-6*9 and GAMBIT. True, the most 
obvious defect in GAMBIT design had been eliminated with the decision to 
adopt aerial-recovery techniques and to use the CORONA recovery vehicle. 
But the prospect of continued GAMBIT slippage was still very real and there 
was no strong confidence that the complex camera system would function 
properly during its early flight trials. 


GAMBIT’s Final Home—SAFSP 


On 5 October 1962, Greer, with some reluctance, told Charyk that the 
most certain way to spengiet GAMBIT management would be to transfer 
custody of the program from the Space Systems Division to SAFSP. The 
desirability of this transfer had been examined in detail as early as July 1962. By 
October, Col. J. W. Ruebel, Greer’s special assistant, had worked out the basic 
details of a transfer plan and had composed a rationale for public consump- 
tion, Greer expressed a desire to keep Colonel Riepe in charge of the 
program. 


Greer told Charyk that moving the program into SAFSP would give 
GAMBIT the prestige of the Office of the Secretary of the Air Force, although it 
did seem possible that identification of GAMBIT with reconnaissance objec- 
tives might follow. In Greer’s eyes, that possibility was not a disqualifying 
handicap. He reminded the under secretary that the United States had 
constantly maintained the basic legality, under international jaw, of satellite 
reconnaissance and that the nation had never denied the existence or 
employment of orbiting camera systems. The chief purpose of concealment 
now, he suggested, was to cloak the scope and success of such operations. 
That much could be dane within SAFSP. In the remote possibility that national 
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policy shifted, it would be difficult to continue any effort even indirectly 
associated with reconnaissance objectives. 


Greer was not optimistic about the prospect of improving the quality of 
GAMBIT photography, at least in the first several flights. He told Charyk that 
the original resolution requirement—two to three feet—would very probably 
be satisfied, although he knew that not all experts agreed with him on that 
score. Greer cautioned that results from the first few flights might not bear out 
his conviction that GAMBIT would indeed prove itself; past experience with 
new space vehicles (into which category the General Electric orbital-control 
vehicle fell) did not encourage strong optimism. As for priorities and emphasis, 
Greer noted that it was difficult to convince either contractors or military 
personnel involved in administration of this program that it enjoyed any 
special priority or importance, since the one infallible indicator of status—- 
timely and adequate funding—had been consistently absent. 








Early in November 1962, General Greer repeated his suggestion of 
transferring the entire 206 Program to SAFSP. Answering earlier objections, he 
explained to Charyk that such a move did not imply “surfacing” the develop- 
ment or acknowledging its reconnaissance objectives: the payload would 
remain covert and procurement would be “black.” Moreover, the cover plan 
devised in SAFSP promised to perpetuate the legend that Program 206 (Cue 
Ball) was in some way related to a bombs-in-orbit program. The explanation 
for project transfer from SSD to SAFSP did not need to be either complex or 
particularly sophisticated; a straightforward statement that program priority 
placed it under the direct control of the Secretary of the Air Force would 
satisfy those who did not know that covert programs were being conducted 
within the Air Force. Greer reasoned that those aware of the existence of 
clandestine activities would deem it unthinkable to move a concealed recon- 
naissance program into a reconnaissance organization and would be more 
firmly convinced than ever that Program 206 had some mission other than 
satellite reconnaissance. 


“Children or half-wits, if they care, will most likely reason directly to the 
correct deduction, i.e., if it’s assigned to SAFSP, it’s reconnaissance. Inasmuch 
as we will do nothing to confirm this, and we will insure that some actions are 
apparently inconsistent with the hypothesis, | think there is a good chance of 
fooling—or at least confusing—the professional espionage agent, who is 
presumably neither a child nor a half-wit.“4 


There was another consideration which influenced GAMBIT’s transfer to 
SAFSP. The implementation of Raincoat (discussed earlier) by Department of 
Defense Directive 5200.13 had placed ail military space programs in a “no 
publicity on payloads” and “special access, must-know” category. Individual 
access lists were being maintained for each program and program information 
was being confined to those having an approved need-to-know. Random 
numbers were substituted for previously-used popular names and launching 
announcements were restricted to a bare statement of the type of booster and 
the date of the operation. In such circumstances, it was no longer possible to 
identify a Samos payload solely frorn the fact of launching security; all military 
space launchings were being conducted under tight security provisions. Thus 
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it was increasingly difficult for someone who did not have program security 
access to acquire information about most Air Force space programs; to a 
degree all cover stories were now somewhat redundant. 


Greer’s arguments were effective. By 20 November 1962, Charyk con- 
curred in the “desirability” of transferring 206 to SAFSP. Maj. Gen. O.). 
Ritland, who was now part of the Air Force Systems Command (AFSC) 
headquarters staff, was called in to brief Maj. Gen. Ben |. Funk, now 
commander of SSD, on the realities of the situation. 





The loss of the 206 Program was resisted and resented by the Air Force 
Systems Command. General Schriever, now commander of AFSC, had been a 
major force in establishing the Air Force space program. To him, the fact that 
any Air Force space activity was not under AFSC’s management was ‘‘not 
right,” and, in 1962, under his leadership, AFSC made determined but 
unsuccessful efforts to regain “ownership” of all Air Force space programs. 
ironically, the streamlined “Gillette” management concept that Schriever had 
enjoyed as commander of AFBMD, had lost its attractiveness to him, now that 
high-priority space programs were reporting directly to the Office of the 
Secretary of the Air Force. 





While transferring Program 206 to SAFSP, Charyk also considered 
strengthening the program’s leadership. He had been strongly impressed by 
Col. William G, King, Greer’s technical planning officer, who was conducting 
forward-looking studies (including the VALLEY program—an early effort at 
developing a search system). He knew that King had been 
associated with satellite reconnaissance for nearly 10 years, beginning with 
early Wright Air Development Center days and culminating in assignment to 
the AFBMD as Samos Program Director (1959-60). Charyk knew King as a 
consistent pragmatist, who had been one of the first to call for a film-recovery 
Samos (accepting the reality of then-current read-out rate limitations). As this 
series of favorable impressions were recalled, Charyk proposed King to Greer 
as a clear best-choice to direct GAMBIT. Fortuitously, when General Funk 
heard of this possible change, he informed Greer that he would like to assign 
Riepe to a new SSD development program. King became the GAMBIT 
manager on 30 October 1962. 























One of Colonel King’s first actions, after assuming GAMBIT management, 
was to advise General Greer that the current design of the adapted recovery 
capsule represented much more of a change than Greer had intended. Greer 
had ordered ‘minimal changes only” to the CORONA capsule; now he 
emphatically endorsed Colonel King’s recommendation that the original 
intent of the modification be reinstated and that the General Electric develop- 
ment effort be redirected accordingly. King carried out the order: meeting 
with key GE officials, two days later, he detined the objective of the capsule 
change. Cross-briefing GAMBIT people on CORONA—a continuation of the 
process earlier begun at Eastman Kodak—helped restrict GE’s engineering 
approach to one of (only) limited modification of the recovery vehicle. 


Colonel King had also made it clear to EK that system changes were to be 
minimal and that any changes in configuration of the CORONA capsule would 
need his personal appraval, By all indications, King expected external changes 
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to be slight. The general policy, he added, was to use flight-proven compo- 
nents wherever possible, keeping all changes to a minimum, but altering the 
details of payload configuration as essential to the requirement for limiting 
external change. 


Hitch-Up, Roll-Joint, and Lifeboat 


At this time, the GAMBIT Program Office was still concerned over the 
OCN's attitude-control subsystem. As a conservative measure for improving 
the probability of early fight success, it was planned that the Agena, for the 
first three flights, would remain connected to the OCV for most of its orbital 
life. In this “Hitch-Up” configuration, the Agena would provide attitude- 
control for the spacecraft. Later, the OCV would be separated, to demonstrate 
its own attitude-control capability, It was anticipated that the mature Agena 
was more likely to perform correctly than was the new OCV. It was important 
to General Greer and his team that early flights obtain good quality photo- 
graphic imagery, even though flying in the Hitch-Up mode did not allow 
demonstration of full-system capability of the OCV (and permitted only near- 
nadir photography). 


There was more to Hitch-Up than met the eye. An elaboration of the 
scheme involved use of a roll-joint coupling (invented for an interim high- 
resolution satellite known as Project LANYARD and its KH-6 camera)*? 
between the stable spacecraft (Agena) and the camera. Should the orbital- 
control vehicle prove generally unreliable, it might be possible to introduce 
the LANYARD roll-jgint between the Agena and the payload end of GAMBIT, 
eliminating reliance on the stability and control elements of General Electric’s 
orbital-control vehicle. 


On 29 November, General Greer presented the results of a preliminary 
analysis of the Hitch-Up.and roll-joint ideas in a meeting with Charyk, who 
showed interest. Greer then drafted an authorization for continued study of 
these options and sent it to Washington for endorsement. On 30 November, 
the second major change (in two months) to GAMBIT was tentatively oi 
proved. Colonel King took the view that uncertainty over a successful 
demonstration of the OCV stabilization system mandated proceeding with 
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development—at LMSC—of a roll-joint for GAMBIT and, in a January 1963 
policy paper, authorized GE and LMSC to prepare for roll-joint use, should 
that become necessary. The plan called for LMSC to deliver three roll-joint 
modules before the end of the year.¢? 


Bringing the roll-joint into the GAMBIT program raised a security prob- 
lem. The roll-joint was quite unknown to most GAMBIT people and it seemed 
unwise to disclose the existence of the LANYARD effort to large numbers of 
GAMBIT workers, So Charyk’s message of 30 November (actually written by 
General Greer) contained the “suggestion” that Greer contact Lockheed 
about the roll-joint because Charyk believed “a similar idea was once 
proposed and possibly designed in connection with another space pro- 
gram.""*4 The kernel of a cover story was outlined: Lockheed would be 
empowered to “develop” the earlier “idea,” delivering finished roll-joints to 
GAMBIT as though they were new items with no relationship to any other 
reconnaissance program. 


As the result of a full-scale technical review held by King, a further 
measure for insuring the success of GAMBIT flights was proposed to Charyk 
on 14 December 1962: a recommendation to incorporate a backup vehicle 
stabilization system and limited command capability in GAMBIT. Named 
“Lifeboat,” or “BUSS” (Back-up Stabilization System), this was another design 
approach originated in the CORONA program. It included a separate magne- 
tometer, a separate cold-gas stabilization system (including gas supply and 
controls), and an independent reentry-command receiver and associated 
circuitry. All of these were completely independent of the main OCV subsys- 
tems and could be activated if the primary reentry systems failed. The 
magnetometer referenced the vehicle’s spatial orientation to local lines of 
magnetic force; with this information, the vehicle could use Lifeboat's gas- 
stabilization capability to orient itself properly for separation and de-boost of 
the RV. The roll-joint provided added assurance of proper attitude control. 
With these changes, GAMBIT, in December 1962, was a much more realistic 
development than it had been four months earlier. 


Finally, although he agreed that the most vital initial objective of GAMBIT 
was to return “one good picture” (Greer’s frequently-stated goal), Charyk 
nevertheless insisted that all flights subsequent to the first should be pro- 
grammed to return useful pictures of pre-selected intelligence targets. He 
specifically rejected the concept of a step-by-step approach to an operational 
configuration through research and development improvements. His philoso- 
phy was key to the reason for incorporating a roll-joint development: if it were 
necessary to rely on the roll-joint—because of failure of the GE orbital-control 
vehicle—the GE effort could be discontinued. Degradation of picture quality 
was a probable consequence, but the degree of degradation could not be 
accurately estimated. The OCV was being built to have more precision and 
greater granularity of roll-position than that available from the existing roll- 
joint. The LANYARD roll-joint system could provide only 100 stereo pairs of 
pictures of selected targets during a single mission--about one-third to one- 
fourth of the current expectation for the GE vehicle and one-sixth of the 
original requirement. The roll-joint was designed to permit shooting at angles 
as great as 30° from vertical, with intermediate settings every 5°. In late 1962, 
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GAMBIT program people were concerned about compensating for smear and 
image-motion-compensation errors when the roll-joint was-in use. 


On 19 December 1962, Charyk formally authorized Lifeboat, Hitch-Up, 
and roll-joint additions to GAMBIT. Lifeboat was to be a permanent part of the 
total system, Hitch-up was to be incorporated in the first four vehicles (but a 
determination on use would be made on a flight-by-flight basis}, while the 
rall-joint was to be developed ‘as a bona fide operational substitute-for the 
OCvV roll systeni.” “Black” costs, all for the roll-joint, came to 
“white” costs, covering Lifeboat, Hitch-Up, and remaining roll-joint expenses, 
totaled FT 


in December 1962, Greer approved King's proposal to delete a portion of 
the elaborate test program that had been planned earlier. The first GAMBIT 
launching was still scheduled for July 1963. Greer realized that reducing the 
scape and number of development tests posed a risk bui, by the same token, 
another cost overrun or a further schedule slip would also threaten the entire 
program. Offsetting the risk was the advantage of using proven hardware 
(Lifeboat and the CORONA RV), which provided greater assurance of recovery 
success and insurance against catastrophe. (Later, Hitch-Up results were to 
show that Greer and King had been too pessimistic about the stability 
capabilities of the Agena and, perhaps, too. exacting in their requirements for 
camera stability.) 
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On 1 March 1963, Dr. Charyk resigned to become president of the newly- 
formed Communications Satellite (Comsat) Corporation. He was replaced as 
DNRO {and as under secretary of the Air Force) by Dr. Brockway McMillan, of 
Bell Telephone Laboratories. 
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Section 3 


GAMBIT Operations: The Early Flight Program 


GAMBIT flight vehicle No. 14¢ lifted from its Vandenberg Air Force Base 
launching pad on 12 July 1963, thrusting its way toward a position 110 nm 
deep in outer space. General Greer, Colonel King, and their associates knew it 
would be 90 minutes before they would have proof that the bird was in a 
proper polar orbit. After that positioning, they would feel limited initial 
assurance; then five orbits would be counted off before the payload began an 
inquisitive search of the USSR. After nine “working” passes, the satellite would 
be called back to earth, after ejecting the RV carrying a cargo of engineering 
data and overflight photography. The shortened flight plan was in deference 
to the fact that GAMBIT No. 1 was a new bird; at this stage, demonstration of 
flight skills was more important than performance as an intelligence-gatherer, 








On the 18th orbit, a ground station commanded GAMBIT back toward 
earth and a C-119 aircraft, waiting near Oahu, swept the parachuting reentry 
capsule out of the sky. 


The first GAMBIT “try” was a success; although only 198 feet of film was 
exposed, the average photographic resolution was 10 feet and some of the 
best was close to 3.5 feet. Greer’s mandate to King had been “One good 
picture,” with emphasis on “good”; the GAMBIT team had more than met 
that goal. 


The second flight took place on 6 September 1963. Although purposely 
limited to two-plus days on orbit, it still delivered 1,930 feet of exposed film 
and covered [777 the targets specified by USIB’s Committee on Overhead 
Reconnaissance (COMOR), The best ground resolution»2.5 feet--met the 
basic design specification, greatly reassuring GAMBIT’s optical engineers. This 
particular resolution value, translated into lay terms, meant that photointer- 
preters could distinguish such items as aircraft nacelles and small vehicles. For 
the first time, a satellite-reconnaissance system had produced pictures at 
resolutions previously obtained only by reconnaissance aircraft, 


On the debit side, a member of the intelligence “user community” could 
grouse, with reason, that 1,930 feet of film and coverage [7 |COMOR- 
assigned targets hardly called for a festival. And engineers were distressed by 
the fact that the orbital-control vehicle had not functioned well enough to 
demonstrate pointing accuracy. 


The third flight, launched on 25 October 1963, was disarmingly smooth in 
all respects. In general, the photo quality was excellent: this was the first 
satellite mission to identify people on the ground 
the scene being a football game. This flight was also the first to use color film. 
The return was generally degraded by improper exposure, and, like the 
previous GAMBIT returns, a very limited amount of true intelligence informa- 
tion was produced. Emphasis still lay on engineering validation of the satellite. 


On the next flight, the Lifeboat back-up stabilization system was installed 
fits control gas and command circuitry independent of the orbital-control 
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vehicle’s primary stabilization system). GAMBIT No. 4 was launched on 18 
December 1963. The goal of increased emphasis on actual intelligence- 
gathering was not realized; an unstable ‘rate gyro” triggered massive instabil- 
ity in the OCV and there was no point in even attempting photographic 
operations. Lifeboat did its best to correct the situation; although over- 
whelmed by the severity of the problem, it performed well enough to become 
a standard item on the next 32 flights. 





GAMBIT-1 Flight Summary— 1963 








G-1 Targets Best Days on 
No. Date Covered Resolution Orbit Remarks 
i 12 Jul 63 3.5 ft. 1 
2 6 Sep 63 2.5 2.1 
3 25 Oct 63 0 2.1 
4 18 Dec G3 oe 1.1 Loss of orbital-contral gas 











The fifth flight, on 25 February 1964, was as unproductive as the fourth. A 
series of strange command faults and errors exposed serious flaws in the OCV 
and in controller communication procedures: 


* Telemetry indicated that the roll and pitch gyros had not uncaged. 
Actually they were functionioning very well, but 

* The ground controllers, misled by the telemetry, sent a new “uncage” 
command, This forced a serious yaw problem; however, 

* The yaw problem was corrected on revolution 18, but— 

A film “cut-and-load” signal had already been sent on revolution 16. 


GAMBIT No. 6, launched on 11 March 1964, also had roll-joint malfunc- 
tions but redeemed itself with] 77 targets acquired (a new record, by far) and 
generally excellent photography. The Intelligence Community was still dissat- 
isfied: its members had become accustomed, rather quickly, to the idea that 
resolutions of two to three feet were obtainable by GAMBIT and naturally 
wanted this best capability exercised against all targets. An interesting sidelight 
to the flight was that, after capsule ejection, a low-altitude experiment was 
conducted for seven revolutions at 70 miles, with no apparent spacecraft 
problems. It was hoped that some low-level passes could be made on 
subsequent flights to push best resolution beyond the excellent then-current 
values. 





























GAMBIT No. 7, launched on 23 April 1964, performed better than No. 6, 
particularly during its two days at low orbit. 


The Hard Times of 1964 


The eighth GAMBIT, launched on 19 May 1964, showed more control 
problems: attitude reference was lost mysteriously on the 15th revolution and 
restored on the 25th. Resultant photography was good in quality but disap- 
pointing in quantity. There were similar control prablems with GAMBIT Na. 9, 
launched on 6 July 1964, which returned no useful photography. It was finally 
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noted, however, that control problems occurred only when the satellite was 
over the Antarctic; a possibility existed that the control’s sensor could not 
distinguish between the temperatures of Antarctica and outer space, during 
winter months. Since redesign of the sensor would be both difficult and 
expensive, a quick-fix was found in allowing the spacecraft to coast over the 
South Pole in any attitude it chose (after all, there were no targets in 
Antarctica) and its proper attitude was restored as it entered warmer latitudes. 











From May through October 1964, six GAMBIT flights produced coverage 

on only targets. Half of the flights produced no coverage whatever. On 

coverages delivered, the best resolution was seven feet. The 

users of intelligence had seen enough 2.5-foot resolution to regard poorer 

performance with barely-concealed contempt; they clamored for an end to 
uncertainties in product quality. 


























The first faint sign of relief appeared in December 1964, with the flight of 
GAMBIT No. 14. Although battery overheating had shortened the spacecraft’s 
lifetime to one day and only 7 [targets were covered, the 2.1-foot (best) 
resolution pave promise for the future. 

GAMBIT-1 Flight Summary— 1964 
G-1 Targets Best Days on 
No. Date Covered Resolution Orbit Remarks 
5 25 Feb 64 — 2.1 Profound yaw after rey 2. 
11 Mar 64 3.0 ft. 3.1 First flight of the stellar- 
index camera; first truly 
successful flight re target 
coverage 
7 23 Apr 64 25 41 Two days at low orbit 
8 19 May 64 2.0 1.0 Attitude contro! problems 
9 6 Jul 64 50.0 0 Attitude control problems 
10 14 Aug 64 7.0 1.0 Electrical/programmer 
Problems. 
WW 23 Sep 64 7.0 4.) Focus error: gas leak 
42 8 Oct 64 — _ Agena failure; no orbit 
13 23 Oct 64 - 4.1 Retrofire/re-entry problem; 
No recovery 
14 4 Dec 64 2.4 1.0 Power supply problem; 


aborted on Rev 18 








GAMBIT No. 15, launched in January 1965, improved the resolution value, 
once again, to 2.0 feet; the coverage of 7 targets also set a record (although 
the majority of these coverages were not at the best resolution). Flight No. 16 
in March 1965 set a fresh record for coverage (7@@ targets); in April, this 
number increased toH7Zon flight No. 17; in May it peaked at]. Both 
flights achieved best resolutions of 2.0 feet and set record on-orbit times of 5.1 
days. 


When flight No. 18 in May 1965 turned in a performance equal to its 
predecessor, one could have thought that GAMBIT had finally moved from 
adolescence to maturity. But the 25 June flight of GAMBIT No. 19 dashed such 
hope: a massive short circuit cut the target coverage to zero. 
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GAMBIT-1 Flight Summary—jan—lun 1965 


Ge Targets Best Days on 
No, Date Covered Resolution Orbit Remarks 
15 23 Jan 65 2.0 a4 Temperate contrat 
problems 
16 12 Mar 65 24 4&4 
17 28 Apr. 65 25 5.3 Diagnostic instrumen- 
tation added 
18 27 May 65 2.9 5.1 
4 Massive short circuit 


1g 25 Jun BS — 








Changing the Guard 


The summer of 1965 brought key personnel changes in the National 
Reconnaissance Office. Dr. Brockway McMillan, who had follawed Charyk as 
director of the NRO, in.1963, was replaced by Dr. Alexander H. Flax, Assistant 
Secretary of the Air Ferce (R&D), on 1 October.4’ Maj. Gen. Robert Greer 
rétired from the Air Force on 30 June, with the successful development and 
early operation of GAMBIT to. his. credit. He was replaced. as Director of 
Special Projects, Office of the Secretary of the Air Force (SAFSP), by Brig. Gen. 
John L. Martin, Jr, who had previously been chief of the NRO Staff in the 
Pentagon and later, for one year, deputy to Greer at SAFSP. Colonel King 
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The most serious immediate problem facing Martin was whether GAMBIT 
No. 20 should continue to hold to a flight date of 9 July. After considerable 
study, he opted to follow the schedule inherited from Greer. Actually, the date 
slipped to 12 July, at which time Martin witnessed a comprehensive failure: the 
Atlas booster shut down prematurely and GAMBIT flew a 680-mile arc into the 
Pacific Ocean. Martin realized that the GAMBIT program, during those few 
minutes, had retreated to square one; his main task, as a new commander, was 
to diagnose and cure a seriously ailing satellite system. 


The Philadelphia Story 


As General Greer's deputy, Martin had absorbed a detailed knowledge of 
GAMBIT. His personal assessment of the record of 20 flights was that very 
dramatic failures—such as the one he had just witnessed—were usually the 
most easily corrected. The chronic, nagging tailures seemed to be those based 
on strange little events which occurred quietly and just outside the reach of 
on-board telemetry. He also concluded that most of these subtle aberrations 
were clustered in what he termed ‘the trouble-plagued OCV.'@ Reviewing 
OCV performance, Martin grouped troubles under two headings: (1) unex- 
pected loss of control gas, and (2) unexpected loss of programmer control, 
These losses, separately or in combination, transformed a healthy-looking 
GAMBIT into a zombie—a stupid creature circling the earth in unauthorize 
orbits, totally disinterested in attending to its assigned duties. 


Years later, Martin could still recall the emotion of “watching a bird goa 
dead” or ’go gypsy.” “You simply cannot imagine,” he said, “the frustration 
you feel when, after establishing a clean orbit, and grinding out a few good 
operational revs, the bird reappears over the horizon with all contral gas 
mysteriously expended, or with a deaf programmer.’4° He reminisced, further, 
that his experience with such frustration dated to the very beginnings of 
GAMBIT flight history: he had witnessed the agonies of early GAMBIT 
operations while visiting Vandenberg Air Force Base and the Satellite Test 
Center at Sunnyvale in 1963. 


Martin recalled that when he and Colonel King had pressed General 
Electric representatives, at Flight Program Review meetings, for answers to 
OCYV problems, the “answers’’ were often evasive and diversionary °° GAM- 
BIT’s contral-gas valves were made at GE’s Utica Plant and integrated into the 
OCV at GE's Philadelphia facility (later at GE Valley Forge). GE representatives 
attending Program Review meetings were (properly) GE Philadelphia people 
who (improperly) did not seem to be well-acquainted with the production and 
qualification-testing history of GE Utica valves. They maintained a certain 
aloofness and serenity in the face of adversity, occasionally observing that 
“Valves will be valves: sometimes they fail to clase... . .” or “Isn‘t this possibly 
the kind of problem one has to expect in a novel technological venture like 
space flight?“5" 


Keenly dissatisfied with such responses, King asked the GE Philadelphia 
representatives to accompany him to Utica, where they might observe, tirst- 
hand, the manufacture, assembly, and qualification testing of “new venture” 
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valves, It took less than a day to learn that the fault did not lie in design, 
manufacture, or assembly; the damage was occurring in the testing program 
itself—a process which, as applied by Utica personnel, was inherently capable 
of randomly damaging valves. and making them liable to failure on orbit. As 
soon as the “lethal’’ elements were dropped from the testing procedure, the 
GAMBIT's control-gas problem subsided. 








The second miscreant—the temperamental GAMBIT programmer—more 
than filled the anxiety gap previously occupied by faulty gas valves. The 
GAMBIT programmer was designed to be the first truly sophisticated “brain” 
on a reconnaissance satellite; without perfect performance by the program: 
mer, GAMBIT capability was reduced severely—-sometimes to the level of 
helplessness. In visits to GE Philadelphia, Martin.and King had been faced by 
an attitudinal setting similar to that at gas-valve conferences. There was deja 
vu in knowledge that the programmer was made by GE Utica and accepted for 
integration into the OCV by GE Philadelphia. 


Shortly after assuming command, Martin traveled ta Philadelphia and 
ep ct an occasion to address all employees working on the OCV. He gave 
a short speech, specifying the problem clearly and describing, in some detail, 
the probable consequences of continued programmer failure, A few days after 
his return to Los Angeles, he was telephoned for an appointment by a GE 
Philadelphia employee, calling from the Los Angeles airport. Martin invited the 
gentleman to his office and learned, to his surprise and amusement, that he 
was the “company psychologist” for GE Philadelphia. 


“| was present for your speech, General, and | think you should know 
about a serious misunderstanding as to exactly what you were saying to us, or, 
perhaps, by what you meant to say to us. Some of our people came away from 
the meeting with the impression—I hope we can clarify it—that unless work 
performance improved, they would be fired!” 


The psychologist paused to let the full horror of this thought take effect. 
Martin's reply was cheerful: “Exactly! Go back and tell them that they have the 
message.”2 It was a short meeting. From the earliest days of satellite 
reconnaissance operations, it was commonplace for customers to remark on 
the sharp divergence in respanse style of different contractors attending 
Program Review meetings. CORONA’s flight operation had begun with 12 
consecutive failures, providing ample opportunity for forming opinions and 
conclusions in this regard. GE Philadelphia‘s position at these meetings, absent 
Specific data, was often that “It really couldn't have been our equipment that 
caused the problem.” And that was that. The LMSC approach was somewhat 
different. After the routine and obligatory initial announcement that “the Thor 
was undoubtedly out of spec,” LMSC’s engineers would concede their own 
problem and settle down to solving it. Hard-driving Fred O’Green would open 
this part of the discussion with a standard exhortation, ‘Let's have no shyness 
here. Don’t tell me how perfect your equipment is; tell me how it could have 
caused this faifure!”’ 


Different styles.in confronting adversity seemed to be more a reflection of 
organizational arrangement than personne! bias. Lockheed, for example, 
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habitually organized on a project basis—automatically selecting one responsi- 
ble person and having him collect an engineering, administrative, and pro- 
curement staff, whally responsible to himself. GE, on the other hand, was in 
the habit of organizing functionally. The GE project leader stood almost alone, 
channeling his needs to already-existing engineering, manufacturing, quality, 
test, administrative, and procurement divisions. As a result, persons working 
on his program in those divisions were not under his direct control; therefore, 
his daily modus called for diplomatic cajolery, rather than command. The 
contrast between the GE and Lockheed approaches to project organization 
could not have been more diverse. 


Aware of the GE management style, and the extreme difficulty that would 
be encountered in amending it, Martin and King concluded that friendly 
persuasion would not work in contacts with Philadelphia. The conclusion may 
have become definitive on the day they heard, ‘We are trying our best,’ and 
“You simply have to expect some problems,” capped by ‘‘f you'll tell us what 
to do, we'll be glad to do it’’—all symptoms of a contractor reaching the end 
of his tether. Martin and King’s preferred reaction would have been to cancel 
the GE Philadelphia contract, but this would have been self-defeating: it was 
far too late in the GAMBIT program to begin competitive work with a new 
contractor—such an action would delay the flight program for several years. 
Clearly GE and the NRO were “stuck’’ with each other and desperate 
measures were needed to deal with a desperate situation. 


By September 1965, King was outlining a suitably desperate measure to 
General Martin. Shortly thereafter, they both proceeded to GE Philadelphia, 
where they mystified management by requesting exclusive use of a dining 
room, ten tables, ten white tablecloths, and ten completed GAMBIT electranic 
boxes. When everything was in place, Martin produced his own screwdriver 
and removed the cover-plates from a box. He then raised the box above the 
cloth-covered table and shook it as hard as he could. He paused to inventory 
the native and foreign items which had fallen to the cloth, identifying them in 
a disturbingly quiet tone. The chant continued as he and King moved from 
table to table, repeating the operation with each box, the findings confirming 
King’s estimate of the quality integrity of this equipment. 


Concluding the exercise, Martin observed to his hosts that someone (or 
“someones”’) had to be responsible for the debris on the ten tables. He 
repeated his view that although the boxes had been fabricated at GE Utica, GE 
Philadelphia had final responsibility for their condition and performance. 


By late afternoon, GE Philadelpha management had identified a group of 
“someones” and announced a list of dramatic personnel actions. At GE Utica, 
both organization and procedures were revamped. A more experienced 
program manager was appointed, who reported to General Martin, in person, 
in Las Angeles, once each week for several months, explaining progress on a 
“get-well-Utica”’ plan. Utica made substantial changes in several components, 
in most of its production methodology, and—most important of all—in testing 
procedures. System-level tests would no longer be the screening point for 
faulty components or workmanship; checking would henceforth take place 
when components were built. System-level testing was to serve only as 
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confirmation that all components had been manufactured and assembled 
properly. This was the first important step in moving GE hardware toward 
respectability in the GAMBIT components family. 


Several other forceful actions were taken sofus by King, who disciplined 
errant contractors fearlessly, whenever he judged hardware quality to be at 
tisk. At Lockheed, for example, he noted a tendency to ‘‘cover” the fact that 
an Agena was “a little off schedule” by shipping it to Vandenberg on 
schedule, trusting that with a little more time (and perhaps some luck) the 
engineers would have a chance to complete their work in Vandenberg’s 
Missile Assembly Building (MAB). In a program like GAMBIT, with its compli- 
cated technology and demanding flight schedule, such a maneuver was bound 
to be attempted: the pressures on the development team would force it to 
search imaginatively for every minute it could find, wherever it could find it. 
On the other hand, once such a habit (reliance an MAB-time) was formed, it 
could quickly develop into a regular procedure and a contractor's “right.” 








Recognizing the strategem and the danger, King expressed himself explic- 
itly in opposing—and forbidding—it. He became even more concerned when 
he found a second major contractor—Eastman Kodak—tending toward the 
practice. When he confronted EK, stating openly that “unready” optical 
systems were being shipped to the MAB, Messrs Waggerhauser and Simmons 
protested formally to Martin, urging that King be censured for an “‘unaccept- 
able attitude” toward their optics and their engineers. King countered with a 
draconian solution: he advised General Ritland, SSD commander, that he 
would, if necessary, close the MAB, forcing all contractors to deliver flight- 
ready hardware to the launching site. 


This was the ultimate move King could have employed to convince 
everyone, once and for all, of his unswerving determination to guarantee 
hardware integrity. As for the criticism of his ‘unacceptable attitude,” he 
shrugged it off with a characteristic twinkle. He had made his point. 


On-Schedule or Over-Target? 


For most of its lifetime-—even in its Army Air Corps days—the US Air 
Force’s main development and procurement experience had centered on 
aircraft acquisition. The management headquarters for this work was Wright 
Field—later known as the Wright Air Development Center and then renamed 
the Aeronautical Systems Division, At this installation, near Dayton, Ohio, the 
aircraft acquisition task was assigned to program offices; each office managing 
the research, development, and testing phases of an individual aircraft. 


There were three conditions under which an aircraft program office could 
fall from grace in the eyes of the Air Force (and the US Congress): (1) the 
program’s development cost could grow to more than had been appropriated 
to it (a “cost overrun”), (2) the program could fail to meet its advertised 
delivery-date (‘schedule overrun’), or (3) it could fail to meet its performance 
specifications. 
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Cost overruns were a painful experience: they triggered serious criticism 
of the Air Force (and the Department of Defense) by Congress; they often led 
to very unpopular dollar “raids” on contemporary Air Force projects; they 
could even cause cancellation of the offending development. The Air Force 
had in-depth experience with each of these responses and tried to prevent 
them, insofar as possible, by supervising contractors closely and offering 
incentives for “coming in under cost.” 


“On-time delivery” was not as sacrosanct as “under-cost," but, over the 
long run, schedule slippages could destroy a project, particularly in areas 
where technology was evolving rapidly. In this regard, one of the most 
disturbing analyses produced during the mid-1950s was Thomas G. Belden’s 
survey of 100 key projects at Wright Field, showing that 85 slipped 0.45 year or 
more per year, 22 (of that 85) slipped one year or more per year, and median 
slippage was 0.7 year per year.53 The Air Force was properly alarmed by these 
numbers and began to reward contractors for ‘‘coming in ahead of schedule,”’ 
in addition to showing good cost-control performance, 








The third problem—-that of meeting performance specifications~-was not 
nearly as open to public view as money and schedule problems. In fact, one 
way to “ameliorate” a schedule slippage on an aircraft development was to 
accept the aircraft from the contractor well before it had demonstrated 
specified performance and then to identify the inadequacies as part of the in- 
house flight test program at Edwards Air Force Base. Brig. Gen. Charles Yeager 
describes this process: 


By definition, a prototype [aircraft] was an unprov- 
en, imperfect machine. It was usually underpowered, 
had controls that were too light or too heavy, new 
hydraulic or electrical systems that were bound to fail, 
and more than a few idiosyneracies .... Some defects 
were obvious: Convair’s Delta Dagger was completely 
redesigned following the poor performance of its proto- 
type. But other problems, like an unexpected vicious 
pitch up at high speeds or a dangerous yawing tenden- 
cy, might be discovered late in a program, only after 
hundreds of hours of flying time. The test pilot's job was 
to discover all the flaws, all the potential killers... . 
Testing was lengthy and complicated, resulting in hun- 
dreds of major and minor changes before an airplane 
was accepted into the Air Force's inventory.54 























it was natural for General Greer's original GAMBIT staff—particulary his 
procurement officers—to follow the incentive patterns developed at Wright 
Field, As a result, the earliest arrangement with SAFSP contractors was 
weighted heavily toward rewarding cost underruns: the incentive for good 
performance on-orbit was only one-half the possible bonus for lowered cost. 


Unfortunately, experience soon showed that the conjectured parallel 
between aircraft and spacecraft development programs was false. The pro- 
grams were fundamentally different with the difference stemming from one 
hard fact: satellite reconnaissance systems had no Edwards Air Force Base. 
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There was no way to provide to GAMBIT the “hundreds of major and minor 
changes” that Yeager’s flight-test program provided to aircraft prototypes. In 
addition, the Intelligence Community had great expectations for every GAM- 
BIT flight—even the first one. Finally, GAMBIT, like any spacecraft, could not 
be taxied back into a hangar for modification or refurbishing. The intelligence 
environment made every GAMBIT flight a mission; the aircraft parallel would 
have been to move a newly-developed fighter directly from factory to combat. 
It was clear that the Intelligence Community—the customer—thought the 
news of a GAMBIT being under-cost was interesting; the announcement that 
it was ahead of schedule was praiseworthy; but the fact that it was performing 
correctly over target was mandatory. 











During his service as General Greer’s deputy, Martin had made an 
exhaustive study of incentive contracting and had arrived at conclusions which 
paralleled closely the views of the Intelligence Community, He believed that 
the problems that arose in the GAMBIT flight program were not being 
considered properly in incentive payments to contractors. He could not agree 
with a system of rewards in which the bonus for good performance on orbit 
was only one-half that paid for delivery under-cost. He observed, for example, 
that such a set of values placed General Electric in position to collect a healthy 
bonus (thanks to being under-cost) on a system which might fail to produce 
anything useful on orbit. The incentive system unintentionally hinted to the 
contractor that de-emphasis on quality control and testing procedures could 
actually increase the award for delivery under-cost. 





Martin’s “fix” was to de-emphasize the cost underrun bonus (an inex- 
pensive system that doesn’t work is too expensive for us’), leave the delivery 
time bonus about where it was (‘‘t do have customer pressures on schedul- 
ing”), but place extraordinary emphasis on orbital performance. His shift in 
emphasis was measured by a comparison of bonus maxima for good on-orbit 


performance: [77777] under the old system versus under the 
Martin plan, In fact, even with a cost overrun of 25 nercent, perfect GAMBIT 
performance on orbit could win a bonus of for the contractor.55 











The final novelty in Martin’s plan was a touch of true genius: he decided 
to pay the maximum performance bonus to the contractor in advance of the 
flight; post-flight the contractor would write a check of his own, returning any 
ot the on-orbit performance bonus he had failed to earn. Writing checks to 
the US Air Force was a disciplinary experience no contractor liked to envision, 
or, even worse, have cause to remember. In General Martin’s words: 














My dominant concern about incentive contracts 
was that the contract's structure and elements did not 
penetrate to the level where success or failure is formed: 
it was simply a set of details known to the contracting 
office, not a concern of the engineers, technicians, and 
fabricators. | wanted an incentive structure that would 
result in people at these latter levels willingly doing 
something that they wouldn't have done without it. 
Payment in advance, with repayment required if not fully 
earned, was my approach to (a) getting the word to 
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these levels, as well as (b) insuring that high manage- 
ment levels would be personally concerned with what 
their engineers, technicians, and fabricators were 
doing.®* 





Out of the Valley 


The Martin-King drive for improvement in the GAMBIT program was 
unrelenting. In preparation for flight No. 21, the entire system was tested 
exhaustively and inspection procedures were upgraded impressively, All GE 
Philadelphia OCV components underwent X-ray examination, together with 
strong vibrational tests. Faulty components were discovered—and replaced. 


The flight of No. 21, launched on 3 August 1965, hardly reflected the level 
of detailed attention this GAMBIT had received: the satellite lost stability 
almost immediately, as a power converter failed, making the satellite useless 
on orbit. After three bad flights in a row, the Intelligence Community now 
became very restless: an intensive ICBM buildup was going on in the Soviet 
Union and there had been no high-resolution coverage since May. Intelli- 
gence needs had previously been geared to one successful GAMBIT flight 
every 40 days. 





GAMBIT-1 Flight Surnmary— 1965-67 


G-1 Targets Best Days on 
No. Date Covered Resolution Orbit Remarks 










































20 12 Jul 65 — ie) Atlas failure. No orbit. 

ai 3 Aug 65 — 4.1 Power converter failure. 
No stability. 

22 30 Sep 65 4.4 

23 8 Nov 65 1.1 Loss of stabilization gas. 

24 19 Jan 66 5.1 First successful use 
of color 

25 15 Feb 66 5.2 Stereo mirror servo- 
moter problem 

26 18 Mar 66 6.1 

27 19 Apr 66 6.1 

28 14 May 66 6.1 First successful night 
photography. Street light 
patterns detected. 

23 3 Jun 66 6.1 - 

30 12 Jul 66 8.1 

31 16 Aug 66 8.1 

32 16 Sep 66 7.1 

33 12 Oct 66 8.1 

34 2 Nov 66 7.1 Pyrotechnic/door 
problem; no 
camera operation 

35 5 Dec 66 8.1 

36 2 Feb 67 8.1 

37 22 May 67 8.1 

38 4 Jun 67 8.1 
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Fortunately, CORONA had been reasonably successful during the sum- 
mer, but its photographic resolution capability, even at best, was not detailed 
enough to meet the expectations, or many of the needs, of the analysts. 


Martin, characteristically, stood steady amidst this flurry. He and King 
found themselves, as usual, going against the flow, even proposing a one- 
month slip in the launching date of GAMBIT No. 22, to accommodate 
increasing comprehensiveness in testing and qualifying the components used 
by GE, where all modified components were now going through mandatory 
tests. Thermal vacuum tests and vibration tests were still uncovering faulty 
parts and assemblies. Contamination and workmanship problems were still 
surfacing, even though GE inspection teams were “bird-dogging’’ over 25 
critical components in each OCV. Through it all, or perhaps because of it all, 
Martin was feeling an increased assurance that nothing was wrong with 
GAMBIT’s basic design; he believed, based on detailed study, that the OCV 
could be, and was being, reformed into a ‘good bird.” 








GAMBIT No, 23 was the first satellite to have full benefit of the new test 
and inspection regimen at Philadelphia. It was also the first to have sufficient 
electrical power, as well as enough control gas, for a six-day on-orbit 
capability. Launched on 8 November, it quickly succumbed to the familiar, 
fatal flaw: excessive use of stabilization gas. During its 18-revolution lifetime it 
photographed only [7 [targets. 


But the sun would soon shine: 14 of the 15 remaining GAMBIT-1 flights 
were rated “very successful’—even by the stringent standards of the Intelli- 
vence Community—averaging 6.6 days on orbit, 22 “targets covered per 
light, and best resolutions 7 777 ?.0 feet. Flight No. 30 was the first 
to spend more than eight working days on orbit. Flight No. 38 ended the 
olla program, celebrating]77 7 targets covered and a best resolution of 

eet. 


Reviewing the GAMBIT situation of 1965, it is clear that redemption of the 
OCV—and its contractor—was the critical step in moving the program out of 
shadow into the sunlight. The new management team at GE worked hard— 
very hard—to cure a faltering OCV. The “Martin Specialized Incentive 
Contract Structure for Satellite Projects’ continued to guide GAMBIT procure- 
ment practices and, together with corporate pride, furnished basic motivation 
for on-orbit success. The “Martin Motivator” earned the highest regard of 
both governmental and industrial officials; even today, it is frequently cited as 
the major positive influence in creating an extraordinarily successful (post- 
1965) GAMBIT program. 
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Origins of GAMBIT-3 
In mid-1963, about the time of the first GAMBIT launching, several 
reasons developed for SAFSP and the NRO seriously to consider improving 


GAMBIT’s photographic capability. A basic motivation was the ever-increasing 
importance of high-resolution photography to the Intelligence Community 
and, concomitantly, the realization by intelligence analysts of the importance 
of even better resolution than that expected from the original GAMBIT, The 
pressures for better quality and greater quantity also resulted from engineer- 
ing considerations: from a photographic payload point-of-view, the current 
GAMBIT configuration was non-optimal. It was non-optimal in a number of 
ways: redundant structural elements, thermal-management subsystems, and 
power-distribution gear consumed more than their fair share of allowable 
space and weight. These unnecessary duplications were crowding out possible 
growth elements: larger optics, more film, and more life-extending 
expendables. 





in SAFSP-6, Navy Capt. Frank B. Gorman and his Advanced Developments 
Section had studied various improved payload and spacecraft configurations, 
working in concert with Eastman Kodak. Kodak also received strong encour- 
agement to perform these studies from Col. 77555555554 who was in 
charge of GAMBIT procurement for SAFSP, and who believed that a more 
optimal design would be a major contribution to improved intelligence 
collection. The study goal was to determine the best resolution obtainable 
from an Atlas-Agena-launched system (the Titan-IIfB was later substituted for 
the Atlas). From studies such as these came the conclusion that an Agena-like 
stage, with a roll-joint, plus a more capable payload (larger optics and film 
load), could do the job without the then-current redundancy of the GE OCV 
and the Kodak payload. Roll-joint development had been kept alive at 
Lockheed by SAFSP and its technology was ready for application to an 
advanced version of GAMBIT. The roll-joint would allow the camera to be 
rotated to various positions in a plane perpendicular to the line-of-flight, 
permitting photography to the right and left of the ground track of the 
satellite. In addition to allowing the camera line-of-sight to be rotated, the 
roll-joint, by means of a carefully balanced internal flywheel, moved at a 
predetermined rate to offset precisely the inertia forces generated by rotating 
the forward (photographic payload) section of the spacecraft. It ultimately 
became a sophisticated device, with effective redundancy for high reliability. It 
was even able to compensate for a payload section whose mass (and thus its 
rotational inertia) would differ with, first, two recovery vehicles, and then one, 
the first having received its film-load and returned to earth. 























Kodak Proposals for an Advanced GAMBIT 


Beginning in 1961, several contractors were participating in studies of 
larger optics for reconnaissance purposes. Among them, Eastman Kodak had 
two advantages: first, it had designed and built the original GAMBIT system 
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aptics, which had produced excellent results; second, it had won an SAFSP- 
sponsored competition called VALLEY and, under that contract, had designed 
and built some key optical and film-handling components of a system: which 
had as its aim large-area coverage at significantly better résolution than that 
achievable by CORONA, These advantages were supported further by an 
unwritten agreement between senior Air Force officials and Kodak manage- 
ment that committed the Air Force to sparing Kodak, as far as possible, fram 
the “Yeast or famine’ aspects of government contracting, in exchange for ' 
Kodak's willingness to divert some of its best peaple from more lucrative 


commercial work to supporting government needs.** 





in 1963, Kodak employees Charles P. Spoelhof and james Mahar studied 
various. GAMBIT improvement schemes. In December, they presented their 
results to DNRO McMillan, and, subsequently, to Greer. Following this, Greer 
formally proposed to the. DNRO the development of an improved, higher- 
resolution GAMBIT system. 


Fundamental to the Kodak studies was a rejection of the initial GAMBIT 
scheme, wherein the payload was carried inside.an OCV. Kodak preferred two 
physically distinct modules, one containing the camera subsystem together 
with the recovery vehicle, the other housing propulsion and on-orbit control 
subsystems. These. completely tested and flight-ready modules would be 
mated (at the pad) to the booster, using the “factory-to-pad” concept, 

































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































CATERAL PAIR 


GAMBIT-3 Pointing and Stereo Capability 
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PAYLOAD ADAPTER SECTION 
(ROLL JOINT) 





ROLL PLANE CASTERS 
HARMOMC CYC AL 3 PLACES) 





PRIMARY 
INERTIA CHANGER 






FLYWHEEL 





(A) PHOTOGRAPHIC PAYLOAD 
SECTION (PPS) 


(8) HARMOMC DRIVE 
(1:1 GEAR BOX} 





(©) PAYLOAD ADAPTER SECTION 


(6) SATELLITE CONTROL \ 
SECTION i \ \ 
2 DUAL PYRO L MOTOR ACTUATOR 
(E) ROLL sOUNT FLYWHEEL SEPARATION ENCODER / (TYPICAL 2 PLACES) 
SYSTEM DRIVE MOTOR 
4 ASSEMELY 
* Jw OF PPS = Ju OF FLYWHEEL POTENTIOMETER 


GAMBIT-3 Roll-Joint (Payload Adapter Section) 


obviating the significant assembly and test problems experienced at Vanden- 
berg AFB throughout the initial GAMBIT program. In developing this ap- 
proach, Kodak exploited use of the Lockheed roll-joint, which it planned ta 
locate between the forward photographic payload/recovery vehicle section 
and the rearward satellite-control section, 


Various degrees of improvement were studied. In each case it was 
assumed necessary to achieve the desired resolution 95 percent of the time, at 
a ae from an altitude of In these terms, a Kodak- 
conceived GAMBIT-2 would deliver an resolution; its GAMBIT-3 
would have a [aM capability; and its GAMBIT-4 would go toa, 
in each case, the variable was the aperture and focal length of the optics (all 
being catadioptric Maksutov-tvpe lenses). Use of a snecial, : 
for both the optical 
Ddlrel and related assembles Was planned, along with a new thin-base (1.5 
mil) high-resolution film, with an aerial exposure index off (roughly a factor 

over the film then in use on GAMBIT), These technal- 
ogies had been proven and effectively used in the improved GAMBIT program. 


























in evaluating the possible advanced GAMBITs (GAMBIT-2, -3, and -4), 
SAFSP ruled out GAMBIT-2, since its promised resolution was not a 
significant advance over GAMBIT-1, As to GAMBIT-4, SAFSP thought the 
optics were so large as to create manufacturing uncertainties, long develop- 
ment times, and rather large costs. The NRO’s view was that GAMBIT-3 
should be favored, since it would provide significant improvements in resolu- 
tion and target quantity at acceptable estimated costs and lead times. 
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DNRO McMillan was concerned that the program might have major 
problems if the larger optics and the improved film did not become available 
on schedule, As a heaee. he sponsored alternative optical materials develop- 
ments. One was a material called -a proprietary low-coefficient- 


of-expansion, glass-like material made Meee another was 
PT glass, also made by a third was an 
(proprietary formulation called Bgg3—a low-coefficient-ot-ex- 
pansion glass. Even Invar metal was studied as possible mirror material but it 
was found that]77 7 had sufficient microcreep to make it unstable for large, 


high-precision optics. In addition, Kodak was authorized to work on various 























Despite these alterna- 
tive technological endeavors. the final GAMBIT-3 mirrors were made to the 
baseline design: fused silica fused silica bottom and surface 
plates. Early mirrors were “tuned,” using vacuum deposition of silica in 
selective areas. In later production, the necessary quality was obtained by 
conventional polishing. This final choice was not formalized, however, until 
late in 1965. New technologies did contribute to the improvement of large 
optics manufacturing with laser-interferometric testing, which ultimately be- 
came machine-readable and, with mini-computer support, provided quick 
turnaround from testing to polishing. Using these procedures, GAMBIT-3 
optics consistently met or bettered the error-design goal (less than A/50 

peak-to-peak). 


The NRO Selects GAMBIT-3 


By 13 December 1963, Colonel King had prepared an initial development 
proposal based on the technical content of Kodak's GAMBIT-3 briefing. He 
incorporated Greer’s instructions that general cleanup of the GAMBIT-1 
system would continue until GAMBIT-3 became operational.5¢ King’s plan 
provided that the entire GAMBIT program (both GAMBIT-1 and GAMBIT-3) 
would operate under the purview of the existing SAFSP GAMBIT office. The 
initial flight of the new system was scheduled for the second quarter of 1966, 
with the operational transition fram old to new GAMBIT planned for later that 
year, Contractors. for the new system would begin “controlled entry” into 
development toward the end of FY-64. 




















King saw only. two acceptable options for GAMBIT-3 orbital control. He 
conceded that an OCV could be developed with a capability similar to that of 
GAMBIT-1, but he favored using a flight-control stage—such as the Agena— 
with a roll-joint coupling to the photographic payload, The roll-joint, invented 
for LANYARD and adapted for the first few GAMBIT-1 flights, had operated 
perfectly, while General Electric’s orbital-control vehicle, a new and complex 
system, had, as noted earlier, experienced many difficulties. To rely on the 
Agena for orbital control would offer advantages of lowered technological 
and financial risk. 





King’s tentative schedule called for receipt of proposals in mid-April 1964 
and contract award by June. As 1963 ended, DNRO McMillan informalh 
authorized Greer to proceed with the GAMBIT-3 program outlined in King’ 


~SEERET- 
Handle via 
BYEMAN-TALENT-KEVHOWLE 
Control Systems Jointly - 
BYE 140002-99 -58- 



































Approved for Release: 2016/12/07 C05096582 


Approved for Release: 2016/12/07 C05096582 























NRO APPROVED FOR 
RELEASE 17 September 2011 SECRET 
NOFORN-ORCON- 


development plan; formal approval arrived at SAFSP on 3 January 1964, 
Although King and Greer were predisposed toward the space booster combi- 
nation of Atlas and Agena, McMillan felt that the option of using a Titan-Ill 
should be retained (a judgment which later proved to be fortuitous), provided 
scheduling difficulties would not result. This consideration represented the 
only significant alteration of King’s initial GAMBIT-3 plan.°9 





King and Greer worked out the remaining major elements of the GAM- 
BIT-3 concept early in January 1964. The major subsystems of the satellite 
were to include a photographic-payload section (PPS), a satellite-control 
section (SCS), and the booster vehicle. The payload section would contain a 
camera module and a satellite recovery-vehicle (SRV). The control section was 
to include the command system, the orbit-adjust module, an attitude-control 
subsystem, a back-up stabilization system (BUSS), and the power supply. 
Although the option of using a GAMBIT-1-style orbital-control vehicle had not 
yet been formally discarded, as early as January 1964 the Greer-King concept 
leaned heavily toward Kodak's proposed approach.®° 





By 3 February 1964, the Program Office had prepared a General Systems 
Specification, a Satellite-Control Section (SCS) Work Statement, and a Prelimi- 
nary Development Plan, together with a determination of sources to be 
solicited for the new program. By the next day, it had completed the SCS 
Request for Proposal, which was approved on 5 February. The competition 
was, of course, for the SCS job and the two bidders were the “incumbent” Gf, 
which had built the GAMBIT-1 OCV, and Lockheed, which had built the 
Agena and the roll-joint. Kodak would be the PPS contractor. 


It was at this time that the Program Office's documentation began to call 
this advanced GAMBIT by the name G? or GAMBIT-Cubed instead of 
GAMBIT-3; for reasons of consistency, this history will refer to the program 
only as GAMBIT-3. In the Preliminary Development Plan the objectives of 
program were: 











* High reliability; 

* Flight capability commencing 1 July 1966; 

* Ground resolution of 2224 contrast, as presented to the 
front aperture of the camera in black-and-white film for vertical daylight 
photography at a payload altitude of 

® Day or night photographic coverage of targets. Exposure commandable 
on orbit from a selection of exposure steps; 

® Use of black-and-white film, color film, and/or other special recording 

materials; 

Stereo, strip, and lateral pair photography; 

Dual-camera subsystem configuration; 

Minimum mission life of eight days; 

Utilization of Atlas/Agena-D launching vehicle, or equivalent; 

Direct factory-to-pad cycle; 

Air recovery over water (primary) or water recovery (emergency). 














* @ @ &@ @ @ 


The development plan emphasized maximum usefulness of the final 
photographic product by including user aids, such as optimized time-track 
format and a means of recording altitude data. It reduced operational 
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constraints, such as environmental-door operation and film-drive transients. It 
described problems with the GAMBIT-1 design in “that testing and mainte- 
nance were greatly hampered by the integrated nature of the subsystem such 
that a great deal of connecting and disconnecting of wiring harnesses was 
necessary. Components were very difficult to remove and replace.” In the 
GAMBIT-3 system, “the emphasis on modular construction will increase the 
ease of maintainability.”61 The plan stressed that reliability should be en- 
hanced “through use of previously qualified subsystems” and took the 
position that ‘‘the command-and-control subsystem developed under the G- 
program has been shown to be a superior system, and it is anticipated that it 
and associated software may be included in the G3 System.’ (That anticipa- 
tion was realized and all command programmers for GAMBIT-3 were pro- 
duced by GE Utica on a sole-source basis.) 


In approaching GAMBIT-3, the Program Office took the view that the 
government would allow contractors to enter “system development under 
carefully controlled conditions with funds utilized only as necessary to further 
define the system, provide system analysis, demonstrate feasibility of critical 
components, and protect long-lead-time development of specified compo- 
nents and/or subsystems.’’63 This cautious approach on a high-priority system 
was established so that “the System Program Office can judge progress and 
feasibility for continuing into complete system development.’6* Despite such 
conservatism (for a system scheduled to fly in less than two and one-half 
years), the program proceeded apace. 


Eastman Kodak was placed under contract prior to the selection of the 
SCS contractor. By mid-May 1964, Lockheed had been selected as the primary 
SCS contractor; GE was given a backup SCS study. As previously noted, the GE 
command programmer had been selected and GE established as an associate 
contractor, providing equipment to Lockheed as government-furnished equip- 
ment (GFE). 


Kodak chose GE as the source for the GAMBIT-3 recovery vehicle (RV) 
and chose Lockheed for externa! PPS structure and certain components (such 
as a cutter-sealer to be installed on the film-path between camera and RV). 


Because of DNRO McMillan’s strong interest in the Titan as a possible 
booster for GAMBIT-3, Lockheed was tasked, in July 1964, to study Agena 
compatibility with the Titan-IH(X). GE was asked to study the simplification of 
its GAMBIT-3 proposal, including the possibility of using a separate ascent 
stage with the orbital-control vehicle to provide the SCS capability. Before 
long, progress at Lockheed was sufficient to permit SAFSP to fund Lockheed’s 
SCS work only, ending the GE backup study. 


in October 1964, the SAFSP staff prepared cost estimates pertaining to the 
switch from an Atlas-Agena to a Titan-lll{X)-Agena, based upon the Lockheed 
study. There were several reasons for considering such a change. One was the 
desire to use the Titan-llI family of boosters for other Air Force space missions, 
thus providing a more efficient production base and commonality of ground- 
support equipment; further, the Titan had potential versatility and on-orbit 
weight-growth capability; finally, although the Atlas was considered to be an 
Air Force standard launching vehicle, technical control and production 
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contracts for the Atlas were seen as shifting to NASA. A final influence on 
Greer was the likelihood that, in the not-too-distant future, the CORONA 
program would be replaced by a larger, longer-lived search system, which 
would require a Titan-!Il booster. Just before the end of 1964, Dr. McMillan 
approved the GAMBIT change from Atlas to Titan and the Titan-Ill(X) was 
officially designated as the Titan-IiIB. 





GAMBIT-3 Developments at Lockheed and Kodak 


Lockheed’s work on Agena modifications and the roll-joint proceeded 
without major difficulty and never was a threat to achieving a successful 
launching on the planned date (july 1966) at clase to budgeted cost. 





By the fall of 1964, Kodak and its subcontractors had progressed to where 
engineering specifications of the overall design had been released, preliminary 
design reviews held, some engineering drawings released, and some critical 
long-lead-time components ordered. Payload development, however, was 
behind schedule.® 


The major problem at Kodak was the manufacture and mounting of the 
two large mirrors of GAMBIT-3 optics. The primary mirror 
was and the stereo mirror 

These optics were larger than those of many terrestrial telescopes, but 

were required to be much lighter, with optical figure accuracy at least as 
demanding. Kodak experienced several failures caused by collapsed and 
fractured substrates of the mirror blanks. In addition, the figuring and 
polishing processes in the development phase were requiring much more time 
(to get the desired accuracy) than had been pedal. Kodak had originally 
estimated that each of the two mirrors would require about 800 hours of 
grinding, polishing, testing, and coating from raw blank to finished product. 
The manufacturing time for the early mirrors ran as high as 3,000 hours per 
mirror, although this number was substantially reduced in later production. 
These difficulties led both the government and Kodak to continue alternative 
material and processing method developments, as mentioned earlier. 




















During the last quarter of 1964, Kodak remained behind schedule, while 
all other parts of the program were on, or ahead of, schedule. To the GAMBIT- 
3 managers at SAFSP, this was a tolerable situation; they had expected more 
problems during the critical first year of the program. They were pleased that 
most of GAMBIT-3’s technical problems had been identified and resalved, the 
only exception being the optics. At the end of 1964, the GAMBIT Program 
Office was able to return nearly/77 77 77 in uncommitted funds to NRO 
budgeteers. 





By late 1964, Eastman Kodak had progressed to where it had developed 
sound techniques for manufacturing the large optics. Despite the promise of 
unconventional techniques—such as the selective deposition of silica used in 
the first few GAMBIT-3 mirrors to improve optical figure—the large optics 
were to be manufactured by conventional means of polishing, but with 
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Numerical Summary of GAMBIT-3 Payload 





Photographic Output Data 
Ground Resolution (R-§ lens) 


Lens-film resolution 

(dynamic) 
Scale of photography {30 nm altirucey 

{65 nm altitude) 

Width of photagraphed 

strip (9G nm-vertical) 
Scene width on payload film’ 
Scene length on payload film variable 
Scene length an ground variable 
Number of photographs 


Payload Dimensions 
Weight fat launching) 
Photographic Payload Section 4,130.0 Ibs 
Filrn 
Primary Camera 10,000 ft of UTS 9.5-in wide 
APTCA 
Terrain Camera 1,080 ft of 5-in 
Astro Camera 780 ft of 35-mm 
Dimensions of PPS 
Maximum diameter 
Length (nose to interface bolt circie) 
Camera Optics Module (included in PPS) 


Dimensions 

Length 

Diameter 

Weigtt 

Primary Camera Lans 
Facal Length 
Clear aperture diameter 
(primary mirror) 

f/number 


ype 
Catadioptric aspheric reflector with four-element Ross corrector 
Contiguration line-of-sight passes through stereo mirror 
Serni-field angle 
Nominal Obstruction (depends upon stereo position} 
Nominal transmission 
Nominal T-stap 
Depth of Focus (Rayleigh Criterion} 
Lens tube of Invar w/caeff of thermal expansian 
Production Mirrors 
Material ULE glass w/coeff of thermal expansion 
Primary {Asphere} 
Figure: peak-to-valley 
Ras 


Weight (mounted) 
Size (round) 
Stereo {Flat) 
Figure: peak-to-valley 
RMS 


Weight (mounted) 
Size elliptical} 

Ross Corrector Elements 
Figure: peak-to-vailey 
Weight 
Size 








‘On 8-inch film 

28ased on looper filrh capacity of 60 inches maximum 

3Effective flight No. 48 using dual-platen (9- and 5-inch} camera with 12,241 feet of 9-inch film 
and 3,874 inches of 5-inch film 

*Asiro Position Terrain Camera Table 
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Numerical Summary of GAMBIT-3 Payload (continued) 





Strip Camera 
Exposure time (nominal) 


Shit width for naminal film drive rate 
No. of slits (for daykght} 
Range of silt widths 
Supplemental slits Night slit 
Test siit 


Spectral band pass 
Filri-drive speed 


Nominal 
Range 
No. of steps 


Tolerances 
Film Type 
Astro-Position Terrain Camera (APTC) 
Components 
Astro-position Camera (APC) 
APO Line-of-sight— 
above plane paralle! ta XY plane, one my + ¥ oinerin-¥ aifection 
Serm-field angle 
Format on fim 
Film 
Shutter 





Nomina! Exposure Time 
Performance 





Terrain Camera (TC) 
TC Une-ol-sight— [i 
axis 

Sem-field angie 
Format on film 
Film 


Ground Format {90 am vert] 
Stereo Overlap 

Shutter 

Exposure ime 


Performance 
Static 


Dynamic 





Satellite Recovery Vehicle 
Nurriber of SRVs: 
































Vehicle Nos. 7 through 22 
Vehicle Nos. 22 through end of program 
Weight {at ejection w/fim) 

SRY No 1 

SRV No. 2 
Lengih 
Base Diameter 
Dispersion 
Nomina! Re-entry Angle 
Recovered Weight 

SRV No. 1 

SRV No. 2 
Parachute Deployment Altitude 
Time from Separation to 

Parachute Deployment 

Time from Separation 16 Recovery 


1 SRV 
2 SAVSs 


376.0 Ibs 
394.9 Ibs 
42 in 

33 in 

100 x 15 nm 
1.98" 


180.0 Ibs 
206.0 ths 
35,000-40,000 fr 


10 min 
23 prin 





* rea Weighted Average Resolution 
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controllable figuring and polishing machines. There would be more rapid 
turnaround because of the speed and accuracy of laser-interferometry 
testing.°° 


Only one major change to the preliminary specifications occurred in the 
early stages of development. After consideration of risks, General Greer 
decided it would be imprudent to anticipate full development of a dual-platen 
camera configuration in time to meet flight schedules. DNRO McMillan 
agreed. (It should be noted that a dual-platen camera with both a nine-inch 
and a five-inch platen flew with great success in GAMBIT-3 flights 48 through 
54.) Some changes in the photographic payload section occurred because of 
refined requirements. One of its components, the astro-position terrain 
camera (which was to determine the precise location of terrestrial features 
with respect to fixed stars) had been completed early by Kodak, with some 
redesign to enhance its performance. 














Kodak had progressed in refining mounting methods for large optics so 
that on-orbit distortion would be avoided and, yet, heavy loads (during the 
flight’s powered-ascent phase) could be withstood without consequential 
movement of the optics. The optics had to be held tightly, but not too tightly. 
in another major area of concern, Kodak continued to refine thermal-control 
techniques to preclude distortion of the large optics barrel by variations in 
solar energy input. As a result of these preventive measures, neither problem 
occurred in actual flight. 


GE, under its Kodak subcontract, completed design of the GCAMBIT-3 
recovery vehicle (RV) in November 1964. Greer and King had insured, through 
Kodak, that the GAMBIT-3 RV would differ from the GAMBIT-1 RV only where 
absolutely essential. Kodak responded with an extremely stringent quality- 
control process. 


At Lockheed, the GAMBIT-3 program was assigned to the Space Systems 
Division, under the direction of Program Manager Harold Huntley. In turn, 
Huntley reported to James W. Plummer, assistant general manager for Special 
Programs, and was supported by Robert M. Powell, chief systems engineer; 
john Harley, Design Engineering manager; and Robert Kueper, Controls 
{business) manager. At the time GAMBIT-3 work began, Agenas were pro- 
duced by contract with the Air Force’s Space Systems Division, using “white” 
contracts, as Standard Agenas (Agena-Ds). The Standard Agenas were then 
turned over to the “using program’ to be “customized.” In the case of 
GAMBIT-3, that process entailed removing standard Agena components not 
needed for the mission and adding those peculiar to the mission. In the front 
rack of the Agena (ahead of the large propellant tank), the principal added 
components were the attitude-control subsystem (which allowed the Agena to 
act as a precise and stable tripod for the GAMBIT-3 camera, as well as 
providing ascent guidance), the extended and minimum command subsystems 
(GFE from GE), many components of the tracking, telemetry, and command 
subsystem, the flight batteries (carried in both the roll-joimt and forward rack) 
and power-distribution components, together with some parts of the back-up 
stabilization system, known more familiarly as BUSS or Lifeboat. The principal 
addition to the aft rack of the Agena was the secondary-propulsion subsystem 
used for orbital adjustment. Lifeboat components were also on the aft rack. 
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Lockheed GAMBIT-3 Program Office Organization 


On a cost basis, some 35 percent of the components that went into the 
Agena were subcontractor-provided and, although there were some problems 
in development and manufacture, none was ever of a magnitude to pace the 
program. 


The only SCS area where trouble developed was GE’s GFE command 
programmer which, in March of 1965, was six weeks behind schedule. This 
slippage was offset by a schedule “glitch” at the Martin-Marietta Co., where 
the earliest possible date for a launchable Titan-IIB booster turned out to be 
28 July 1966—almost a month later than dates scheduled for the PPS and SCS 
contractors. As there appeared no way to protect the planned launching date 
of 1 July 1966, Greer proposed rescheduling to 28 July; DNRO MacMillan 
approved the change. 























Experience with GAMBIT-1 had convinced the program office to incorpo- 
rate a redundant viewport door actuator and backup film cutter on GAMBIT- 
3. At inception, GAMBIT-1 actuators were primarily pneumatic; these had 
failed in flight and were gradually replaced by electromechanical devices. 
Lessons learned were applied to GAMBIT-3 and most of its primary actuators 
were electromechanical. 
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Hal RECOVERY MODULE 


SPPLY ELECTRONDG MOGELE 


“CAMERA GPTICS MODULE 




















SATELLITE CONTROL SECTIONS 





GAMBIT-3-Agena Vehicle 


By the end of june 1965, GE’s command system engineering was two 
months behind schedule. Because of mirror-fabrication problems, Kodak was 
three months behind. Kodak's problem was compounded by underestimation 
of the engineering manpower needed to produce electromechanical compo- 
nents for the PPS.°? Fortunately, some schedule cushion had been built into 
the planned test spans, so neither delay affected the actual launching date: 


























Purine FY-65, CAMBIT-3 underran its budget estimate of Jy by 
By anyone's standard, this reflected skillful cost estimating on a 
large, high-priority, advanced technology governmental program. 





Technical problems; reflected in schedule delays, continued to nag bath 
Kodak and Lockheed. Kodak’s PPS schedules were so tight as to bring into 
question the 26 July 1966 launching date; doubt persisted through 1963. In 
some areas, Kodak was six months behind schedule; in September 1965, for 
example, testing of the PPS reliability model, which had been scheduled to 
bégin.on 15-October, slipped to April 1966. Schedule problems at Lockheed 
were less Consequential and arose in connection with adding redundancy 
features ta the highly important roll-joint. 


Kodak was concerned over a shortage of technical people. In addition to 
GAMBIT-3, Kodak hada major.role in three other NRO programs (including 
CAMBIT-1) and was providing the camera subsystem for NASA‘s Lunar 
Orbiter. Although Kodak was adding staff to meet these. expanded needs, 
there was concern in SAFSP over the effect on GAMBIT-3 of Kodak's total 
inad, 
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During the summer of 1965, problems on GAMBIT-1 were triggering 
other federal trauma: three successive failures had stopped the flow of high- 
resolution photography to intelligence users. General concerns prompted an 
intensification of quality control by all GAMBIT contractors, One compo- 
nent—the GE command programmer—used by Lockheed in the GAMBIT-3 
SCS, received the most attention, followed by other elements of the command 
subsystem. Lockheed agreed (1) to acceptance test and inspect all command- 
system components, beginning with the hardware for GAMBIT-3 flight vehicle 


No. 6 and, (2) to accept the GE hardware within its performance incentive. 





Because of the PPS schedule problem, a decision was made in early 1966 
to reorganize the remaining test schedule for both the PPS and the SCS. If 
these new schedules could be maintained, GAMBIT-3 would make its planned 
28 July 1966 launching date. They were and it did. A remaining concern was 
whether the new thin-base photographic film, with an aerial exposure index of 
6, would be available for the first flight (it actually became available for the 
third flight). 





Development test models of both the SCS and PPS were on schedule at 
Lockheed in April 1966, with completely satisfactory results. One feature of 
the GAMBIT-3 testing method that contributed to success of the spacecraft 
program was the use of computer-based testing, which sent test stimuli to the 
command subsystem, comparing the obtained response to the correct re- 
sponse. A similar testing procedure was used on the SCS and PPS at the 
Lockheed and Kodak factories, respectively. Computer-based testing of the 
SCS was unusually demanding. The entire SCS, the Agena and roll-joint, were 
put in a thermal vacuum chamber and run through all the phases of a 
simulated flight. These integrated tests were preceded by rigorous compo- 
nent-level acceptance tests, before the components were assembled into the 
SCS, The complete SCS vehicle tests, called “Programmed Integrated Accep- 
tance Tests’ (PIAT), were very thorough and fully automatic. The PIAT was run 
again at the launching base and definitely contributed to the subsequently 
successful flight program. The importance of the this concept is exemplified by 
the following quotation from SAFSP’s GAMBIT-3 Status Book: 

















The entire PIAT series of tests consist of a carefully 
programmed group of test sequences that thoroughly 
evaluate the health of each vehicle system as well as the 
interactions between the systems. The individual PIAT 
tests differ only in the areas where different environ 
ments (horizontal versus vertical, vacuum versus ambi- 
ent, and mated versus unmated) preclude identical tests, 
The basic premise of concentrating the talents of the 
contractor and customer personnel in the development 
of a single comprehensive automated test (with varia- 
tions) is believed better than a series of somewhat 
unrelated tests not conducive to automatic checkout.*® 








If a change was made in the flight vehicle anytime during the prelaunching 
sequence, the entire PIAT could be rerun to assure vehicle integrity. 
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GAMBIT-3 Launch Vehicle at Liftoff 
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Section 5 


GAMBIT-3 Flight Program 


By end of June 1966, it appeared likely that the planned launching date 
could be met. The Titan had arrived at Vandenberg AFB Space Launch 
Complex Four on 7 May; three days later it was mated to the SCS develop- 
ment test vehicle, with no interface anomalies. Preparations for the 28 July 
1966 launching continued to go according to plan right up to the terminal 
countdown, but the attempt aborted at T-7 seconds, due to a ground- 
guidance equipment malfunction. Following necessary repairs, the count was 
resumed the next morning and, at 1130 PDT on 29 July, the first GAMBIT-3 
mission, No. 4301, was successfully launched into orbit. The satellite achieved 
a near-nominal orbit and subsequent operations during the five-day mission 
went exactly as programmed. Compared to the PPS acceptance test results, 
which predicted a best-system-resolution capability of , the KH-8 
camera’s demonstrated in-flight ground resolution of was more than 
gratifying and was about as much as could be expected from initial optical 
system flight hardware, according to the Performance Evaluation Team (PET) 
report. The report went on to state that for the first GAMBIT-3 flight “the 
intelligence content of this mission was the highest of any satellite mission to 
date, due primarily to the larger scale and better resolution of the camera 
system’ and that “the main camera operated throughout the mission and the 
system acquired all targets as programmed.”®? This amounted to! 

were successfully “read out.’”’74 





There were some PPS anomalies during the flight. Due to a slight main 
camera film misalignment, the time-track on the edge of the film was missing. 
The time-track was very important in the mensuration of strip film; its lac 
“caused considerable work in producing intelligence measurements from this 
system.”71 Another PPS problem resulted from an apparent shutter malfunc- 
tion in the stellar camera part of the astro-position terrain camera (APTC) 
system so that ‘‘the Stellar Camera failed in almost every respect except on the 
dark side of the earth.’?? The terrain camera part of the APTC performed well 
with a nadir resolution of approximately 120 feet. The PET report noted that 
“the (terrain) camera pravided some intelligence information to the communi- 
ty (this is the first extraction of intelligence information from an index-type 
camera)” and “the Terrain Camera provides an excellent mapping base to the 
mapping community with its improved resoluton over previous systems and 
with the increased scale and format.”’73 


The photographic satellite vehicle (PSV) (including both the SCS and PPS) 
performed exceptionally well, as did the Titan booster, The satellite achieved a 
near-nominal orbit as follows:7* 


Nominal Actual 
Inclination (degrees) 94.01 94.14 
Period (minutes) 88.85 88.73 
Apogee (nm) 160.00 152.00 
Perigee (nm) 83.20 83.00 
Eccentricity 0.0097 0.0090 
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On-orbit operations were nominal during the photographic portion of the 
mission. As this was the first flight, some operational constraints were 
imposed. One involved the allowed duration of operation of the roll-joint. The 
problem, which had surfaced at LMSC as a result of roll-joint qualification 
testing, involved the thermal margin of the roll-joint tachometer. The night 
before the Air Force’s flight readiness meeting at Vandenberg AFB, James 
Plummer, Robert Powell, and Frederic Oder had hovered over a critical test 
that was being conducted at LMSC’s roll-joint test laboratory in Sunnyvale, by 
Peter Ragusa, engineering manager for the roll-joint. The results of the test 
convinced them that a problem existed and, the following day, in a meeting 
with Martin and King at VAFB, they took the position that the PPS was not 
launch-ready without a constraint on the operating time of the roll-joint. After 
some discussion, General Martin agreed to restrict the roll-joint operations as 














follows: 
Constraint Mission Segment 

180 sec ON during a 5,400-sec period Rev 1through 5 
300 sec ON during a 5,400-sec period Rev 6 through 10 
180 sec ON during a 5,400-sec period Rev 11 through 18 
300 sec continuous ON and 450 sec 

total ON in 4,000-sec period Rev 19 through 33 
450 sec continuous ON and 450 sec 

total ON in 1,450-sec period Rev 34 through 52 
450 sec continuous ON and power OFF 

twice as long as ON Rev 52 through recovery 


The roll-joint did fail in the the post-photographic (“solo”) phase during 
the 90th revolution; LMSC used an improved tachometer in subsequent 
missions. But for a first flight, the results were surprisingly good; even where 
problems appeared, the engineers were confident that they could supply 
definitive corrective action. 





GAMBIT-1 or GAMBIT-3? How Many? 








The initial flight success of GAMBIT-3 created a procurement problem for 
NRP planners. With two systems in being, each essentially capable of doing 
the surveillance mission, what should be the makeup of future procurements? 
Should GAMBIT-1 production be curtailed (or terminated) in light of this first 
mission? Or should it be maintained at some prudent level until GAMBIT-3 
had fully demonstrated its development objectives? The problem was compli- 
cated further by the anticipation of a new search system named HEXAGON. 
The US Intelligence Board’s endorsement of the HEXAGON/KH-9 system, in 
April 1966, made it appear advisable to begin near-term conversion of the 
GAMBIT-1 launching pad for later use by HEXAGON. 














These concerns were overshadowed by a more immediate issue: should 
the NRO purchase all, or just a portion of, the 16 additional GAMBIT-1 
systems originally scheduled? If one assumed a moderately successful GAM- 
BIT-3, the 16 additional vehicles were redundant and their heavy cost an 
unnecessary burden. On the other hand, if GAMBIT-3 had serious problems in 
early usage, the availability of more GAMBIT-1 systems would be providential. 
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DNRO Alexander Flax stood on the conservative side of this issue, 
reluctant to cancel any GAMBIT-1 launchings until GAMBIT-3 had clearly 
proved itself as a viable follow-on system. By contrast, DCI Richard Helms 
argued that the total combined number of 20 GAMBITs (GAMBIT-1 and -3) in 
the FY-67 budget was excessive. He pointed out that the FY-67 schedule had 
been developed in the dark days of January 1966, ref lecting a series of failures 
in late-1965. But there had been no recent GAMBIT failures; rather, impressive 
advances had been made in orbital lifetime and photo-coverage. It was Helms’ 
opinion that the initial success of GAMBIT-3 was sufficiently compelling to 
warrant an optimistic outlook. 





Hearing both sides of the issue on 17 August 1966, the NRP Executive 
Committee decided to delete four GAMBIT-1s from the buy-program. In 
addition, USIB‘s Committee on Overhead Reconnaissance (COMOR) pro- 
posed, in September 1966, an FY-67 flight schedule of nine GAMBIT-1s and 
eight GAMBIT-3s. USIB agreed with this proposal, members observing that 
even a moderate level of success, coupled with this scaled-down schedule, 
would result in saturating the user community with high-resolution photogra- 
phy. For the moment, then, the decision to proceed with a mix of GAMBIT-1 
and -3 systems, during the 12 months starting in July 1966, was permitted to 
stand unchanged.’5 





GAMBIT-3 and the Needs of the Intelligence Community 


By this time, the statement of Intelligence Community requirements for 
surveillance photography had become more detailed than previously and 
could be grouped under convenient headings of (1) better resolution, (2) more 
targets covered, (3) emergency response, and (4) timeliness. The GAMBIT-3 
development team proposed to achieve “better resolution” by using newly 
improved optics and film. “More targets covered’ was to result from extend- 
ing orbital lifetime (which, from an engineering point of view, meant creating 
the capability to lift more expendables into orbit). 

















“Emergency response” was a more difficult problem, with some unrealisti- 
cally expensive (possible) solutions; however, one could move in the direction 
of shortening response times. In August 1966, the NRP Executive Committee 
authorized extending the orbital life of GAMBIT-3 and modifying the satellite 
to carry two recovery vehicles. A longer-lived system could return its photo- 
graphic “take’’—upon demand—in recovery yehicle A, while additional 
“take” would feed into vehicle B for later delivery. (This GAMBIT capability 
was exercised for the first time in August 1969.) A second approach toward 
emergency response would have been to have a reconnaissance satellite on 
orbit at all times, that is, to have na ““down-time” in the flight program. A third 
tactic might use a backup booster and PSV maintained in as near-to-launching 
condition as economically feasible. It was found that the cost of maintaining 
such a backup GAMBIT-3 system at a seven-days-from-ready-to-launch con- 
dition was not prohibitive. For most of the GAMBIT-3 program the capability 
was maintained, but never truly demonstrated. Although there were flight 
failures that caused the next-scheduled hardware delivery to be accelerated, 
the seven-day backup was never needed, as such. 
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The requirement for timeliness could only be fully satisfied by real-time 
readout. GAMBIT-3 could not move very far toward such a revolutionary goal; 
real-time readout, at the data rate desired, would require unique technology 
which was still under development in the 1960s, and would not be available 
for operational systems until the mid-1970s, 


GAMBIT-3 and the GAMBIT-1 Heritage 


The first GAMBIT-1 flight was launched in an atmosphere of tentativeness 
and speculation; by contrast, the first GAMBIT-3 launching was made with 
reasonable assurance. To the credit of the older system, three years of 
GAMBIT-1 experience had provided a technological heritage directly applica- 
ble to accomplishing GAMBIT-3 objectives. 








High among GAMBIT-1 contributions was experience with orbital-control 
problems. Greer and Martin had seen enough of those episodes to be 
convinced that GE’s orbital-control vehicle was, at best, generically temper- 
mental. Prudence called for a fresh start in orbital control and Lockheed‘s 
Agena was the logical alternative, particularly since Agena was performing 
well on companion space programs and was being “standardized” by the AF 
Space Systems Division. The more King looked at Agena, the more he came to 
favor it (with roll-joint coupling to the photographic payload) as a preferred 
spacecraft. 


Early GAMBIT-1 experience had demonstrated the need for a backu 
stabilization system on the spacecraft and one could be sure that the well- 
tested BUSS/Lifeboat would appear on all GAMBIT-3 vehicles, GAMBIT-3‘s 
horizon sensor would have separate profiles for winter and summer, thanks to 
experience over the Antarctic with GAMBIT-1, After years of proven perfor- 
mance in both CORONA and GAMBIT-1, the General Electric recovery vehicle 
would be a sound selection for GAMBIT-3. 


Experience with GAMBIT-1 checkout procedures had shown, unequivo- 
cally, that a launching pad was not the optimal location for system checkout. 
Early in the GAMBIT-3 game, Greer, Martin, and King decided to require that 
checkout be done at Eastman Kodak and Lockheed. GAMBIT-3 would 
certainly be designed for automated checkout, during final assembly at those 
plants; then it would go directly to the launching pad, in accordance with the 
innovative factory-to-pad concept. Integrated subsystems had been used on 
GAMBIT-1; on GAMBIT-3 they would be modular. 


Experience with quality control on GAMBIT-1, especially at GE Philadel- 
phia, was fresh in the minds of SAFSP Project Officers; there would be special 
watchfulness on their part, particularly on a new program, 


Finally, General Martin's incentive contract structure was in full effect and, 
accordingly, contractors’ exertions and rewards would continue to be biased 
heavily toward excellent performance on orbit. 


This legacy of experience in equipment, procedure, and methodology was 
unique in the history of satellite reconnaissance. It provided a solid basis for 
producing a new system capable of acquiring intelligence information on its 
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first flight. Later history showed that when defects did appear in GAMBIT-3, 
they were usually the product of oversight or accident, rather than a failure of 
process. 

GAMBIT-3 Operations—The Flight Program 


The GAMBIT-3 development flight program was limited to six vehicles, 
with these results: 


GAMBIT-3 Flight Summary— 1966-67 








G-3 Launching Photographic Best 
No. Date Days Resolution Remarks 
1 29 Jul 66 5 eee 
2 28 Sep 66 7 36 Command System failed 
3 14 Dec 66 8 Ultra-thin-base film 
_._. introduced (5,000 fh} 
4 24 Feb 67 8 27 
5 26 Apr 67 ie] —_ Titan failed; no orbit 
6 20 Jun 67 10 24 End of development 
flight program 





During this 11-month period, the Defense Intelligence Agency reported 
that the photography produced by GAMBIT-3 made it possible, 





The very success of GAMBIT-3 created a new, but welcome, problem: the 
routine return of huge quantities of surveillance-quality photography placed a 
heavy burden on US photointerpretation capabilities. The US Intelligence 
Board found it necessary to constrain surveillance operations to a manageable 
level; in January 1967 it scheduled GAMBIT-3 for six FY-67 launchings, with 10 
for FY-68, nine for FY-69, and seven for each subsequent year.’” 


In September 1966, Colonel King, who had seen GAMBIT-3 through 
successful development, was transferred to command the Air Force Satellite 
Control Facility (he was subsequently promoted to the rank of brigadier 
general). During the first two GAMBIT-3 flights King was ‘‘dual hatted,” in that 
he retained responsibility for the direction of those flights in addition to his 
duties in the AFSCF. He was renlaced as director of the GAMBIT System 
Program Office by Col. 


In August 1966, the NRP Executive Committee decided that, effective with 
GAMBIT-3 vehicle No. 23, certain configuration improvements should be 
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made. One of the major innovations in what would eventually be called Block- 
ll of GAMBIT-3 was the change from one recovery capsule to two (CORONA 
had demonstrated the feasibility and utility of using two RVs). In addition, the 
roll-joint for Block-il would be capable of a minimum of 7,000 position 
changes, would have redundant mechanisms, and would be able to compen- 
sate for the change in PPS inertia which occurred when the first RV was 
separated. Block-li ultimately included the Air Force’s standard space-ground 
link subsystem (SGLS) for command and telemetry, a completely redundant 
on-orbit attitude-control system (introduced on vehicle No. 16), and an 
improved memory in the command processor. 





























GAMBIT-3 Flight Summary 1967-69 

G-3 Launching Photographic Best 

No. Date Days Resolution Remarks 

8 19 Sep 67 10 
8 25 Oct 67 10 

10 5 Dec 67 11 

1 18 Jan 68 10 Parachute failed ta deploy 

12 13 Mar 68 10 2,250-capacity roti-joint 
installed 

13 17 Apr 68 10 

14 § Jun 68 10 Shortened photographic 
“burst’” tires. 

15 6 Aug 68 10 

16 10 Sep 68 10 Redundant attitude-control 
system installed. Color 
photographs taken 

17 6 Nov 68 10 

18 4 Dec 68 7 

20 4 Mar 69 10 

21 15 Apr 69 10 

22 3Jun69 10 aaa 

Colonel oe retired from the Air Force in June 1968 and was replaced 





by Col. 2333, who, while conducting the GAMBIT flight program 
with a launching about every two months, brought to fruition the important 
but difficult Block-II improvements. In mid-lune 1969, Brig. Gen. William A. 
King, Jr., returned to SAFSP as its Director, replacing Maj. Gen. John Martin, Jr. 





GAMBIT-3 was performing to the satisfaction of its “customers” during 
this period. In fact, a very close dialogue evolved between the Intelligence 
Community and the NRO on how to optimize GAMBIT's capabilities. Joint 
investigations into priority weighting, weather operating thresholds, orbital 
case development, and optimum launching times were undertaken and closer 
working relationships resulted in improved satisfaction of intelligence needs. 


Occasionally, the Intelligence Community had to be reminded that 
GAMBIT-3 was specifically a surveillance instrument, unsuited to certain 
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Dual-Recovery Module 


“requirements,’” In September 1967, for instance, there were suggestions that 
GAMBIT be assigned the task of collecting mapping, charting, and geodesic 
infortiation DNRO Flax wisely called fora preliminary study 
of GAMBIA adaptability to such a task and learned, from his analysts, that 
20 dedicated satellites would be needed for the project. The requirement was 
subsequently revised and ultimately satisfied by other means.78 






GAMBIT-3 No. 72 contained components which could provide a first step 
toward develaping a double-recovery-vehicle-GAMBIT. It also carried a 
modified roll-joint with a capacity of Fi roll maneuvers (compared to its 
predecessor's capacity of ay. 





The “shortened photographic ‘burst’ times’' on vehicle No. 14 were.a 
tribuie to the improved accuracy of target location: one no. longer needed.as 
much “insurance” footage araund the targets. Better knowledge of target 
locations (to exact values) became available because of photographs produced 
by the CORONA program. Shortening the photographic burst meant that film 
could be conserved for covering additional targets; from this point forward, 
the number of targets covered increased significantly (note the results of 
GAMBIT-3 No. 15, for example). 
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Exercising Program Priorities 


Recovery operations in the early 1970s used. C-130 aircraft and range 
ships, An NRO agreement with the US Navy provided for the Navy to. support 
these operations with two such range ships. As the time for a GAMBIT-3 
operation approached, it developed that one ship was in dry dock. The 
GAMBIT program officers requested Navy support, using their channels ta the 
Office of the Cormmander-in-Chief Pacific Forces (CINCPAC}, which con- 
trolled all Dab assets in the Pacific Theater. They were told, in response, that 
CINCPAC. requirements in. Southeast Asia precluded providing the usual 
complete recovery support, Faced with this potential threat to success of the 
mission, King requested support from DNRO John McLucas, who, in turn, took 
up the matter with the Chief of Naval Operations (CNO) who, in. turn, sent a 
flash precedence message, in the clear, to CINCPAC. Aga result, CINCPAC 
operations signaled back to SAFSP: “We don’t know whom you know, but 
how many battleships do you want. and where do yau want them delivered?’ 


The Block-l} Series 


All flights in the 1969-72 period were made by Block-i! vehicles. In 
addition, a battery was added and an improved attitude-controi system was 
used, Sorne difficulties were encountered in the early days of Block-li; a few of 
them were serious enough to cause loss of imagery. After the successful flight 
of the first Block-Il vehicle (GAMBIT-3 No. 23), a series. of malfunctions 
occurred, all of which were resolved. On vehicle No. 24, the failure of a relay 
in the vehicle flight control kept the Agena main engine from shutting down 
on schedule. This resulted in an apogee of 408 nm instead of the desired 220 
nm, requiring excessive use of the secondary propulsion system. The AFSCF 















































































































































































































































































































































Air-Recovery of GAMBIT Capsule by C-130 
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remote tracking stations had some difficulty locking on to the vehicle 
transponder; this resulted in delayed command loading and some loss of 
photography. 








GAMBIT-3 Flight Summary— 1969-72 











G-3 Launching Photographic Best 

No. Date Days Resolution Remarks 

23 23 Aug 69 15 First dual-recovery capability. 
First Block-l! vehicle 

24 24 O«t.69 14 

25 14 Jan 70 14 Second RV failad 

26 15 Apr 70 14 

27 25 Jun 70 18 Command Systern failed; no 
recovery of second RV 

28 18 Aug 70 18 Suez cease-fire zone 
photography 

29 23 Oct 70 18 

30 21 Jan71 18 First Atmospheric Survivability 
Test (VAST} 

31 22 Apr? 19 

32 12 Aug 71 22 

33 23 Oct 71 24 High-density acid used in Agena 

34 17 Mar 72 24 

35 20 May 72 0 Pneumatic regulator failure 
during ascent. Total lass. 
Debris located in. England. 

36 1 Sep 72 27 Last Block-ll vehicle 








On the 25th and next flight, the parachute in the second RV failed and the 
capsule sank before it would be reached by the recovery team. While vehicle 
No. 26 had no maior problems, its photographic quality achieved a best 
résolution of . the poorest in the preceding 18 months. 


Problems did persist. On vehicle No. 27, everything appeared normal up 
to recovery of the first RV. The recovery crew discovered that an ablative 
shield had failed to separate; however, the parachute and the air-recovery 
equipment were able to support the extra load successfully. Shortly after 
commencing the second half of this mission, the heater in the clack circuit of 
the command propre oice malfunctioned. This made it impossible to plan a 
precise recovery of the second RV. An emergency recovery was attempted but 
it failed and the second RV was lost. In spite of these disappointments, Colonel 

and his staff soon gained confidence, as the next seven flights (vehicle 
Nos. 28 thru 34) performed as expected, with gradually improved photogra- 
shy and increased lifetimes on orbit. These satellites had been scheduled for 
an orbital mission life of 18 days and they all achieved it (other than vehicle 
No. 28, which was given orbital adjustments to provide special Middle East 
«owerage and was called down after 16 days, with photography of the Suez 
cease-fire zone),89 


























Several important personnel transfers occurred during the spring of 1971. 
Colonel was transferred from his GAMBIT post to become command- 
er of the He was replaced at SAFSP 
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USAF Col Lee 
ROBERTS 





by Col, Lee Roberts, who had been serving in the Satellite Test Center (STC) — 
a component.of the AFSCF—as GAMBIT field test flight director (FTFD). In his 
FTFD position, Roberts had become throughly familiar with the program, and 
particularly with problems associated with bringing GAMBIT-3 Block-Il on line 
{in the STC) with new mission control software. 


Then, in April 1971, General King was. replaced as Director, SAFSP, by 
Brig. Gen. Lew Allen, |r, who came to the post from SAFSS, where he had 
been staff director. Prior to that, he had headed General Martin's Advanced 
Technology Office (SP-6) in SAFSP. (Alien later became Chief af Staff of the US 
Air Foree.). 











Meanwhile, a new development was started at. Eastman Kodak for 
imnrovine ohofasranhic resolution. 























resolution targets were deployed on the ground primarily in desert areas of 
the southwestern United States. Photographic satellites passing overhead 
imaged the targets and the film was later used te evaluate on-orbit system 
performance and to:calibrate future payload equipment. 





At the end of a GAMBIT-3 mission (with.both capsules returned), it was 
standard procedure to use the Agena’s multi-start feature to drive the spent 
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satellite (ao ne ee There had always been a question in the 
minds of intelligence specialists as to whether surviving bits and pieces 
existed-—debris which might compromise the security of spacecraft design or 
reveal US technology to other nations. At the conclusion of vehicle No, 30's 
operation—as well as on vehicle Nos. 31, 32, and 34—atmospheric survivabil- 
ity tests, called VAST, were conducted to learn the extent and nature of such 
debris. The results of these tests were negative and reassuring, until the next 
flight—No. 35. 





On 20 May 1976, ground stations lost contact with GAMBIT-3 No. 35 
(which showed pneumatic-regulator failure) during ascent. As usual, an 
attempt was made to predict the impact point and a zone over South Africa 
was indicated. Five months later, Dr. Walter F. Leverton, an Aerospace 
Corporation employee who had worked on GAMBIT-3, was visiting the 
London office of his company, where he heard that some “space material” 
had been found on a farm 75 miles to the north, He arranged a visit to the 
Royal Aircraft Establishment at Farnborough, where debris was displayed on a 
laboratory bench. He found three classes of objects: a spherical titanium 
pressure vessel, some circuit boards of US manufacture, and several chunks of 
glass which could be arranged into a pie-shape. The glass had the characteris- 
tic used by Fastman Kodak on GAMBIT optics and 

was convinced he was looking at GAMBIT debris. Eyewitness 
accounts also strengthened his belief: the objects had been seen falling to 
earth on 20 May.®3 Discreet arrangements were made for the transfer of these 
materials to the United States, where they could take their place with the 
debris from CORONA No. 77-—~another “errant bird’”-—-which had landed in 
Venezuela in 1964. 


Block-Ill GAMBIT-3 vehicles had, as their most significant change, a new 
roll-joint capable of handling 18,000 maneuvers per mission (on GAMBIT-3 
No. 12, in 1968, al roll capability had been considered “high”). 





GAMBIT-3 Flight Summary— 1972-76 























G-3 Launching Photographic Best 

No. Date Days Resolution Remarks 

37 21 Dec 72 31 First Block-lll vehicles 

38 16 May 73 28 

39 26 hin 73 ie) Bell engine fuel vaive 
failure 

40 27 Sep 73 30 

41 193 Feb 74 36 

42 6 Jun 74 45 

43 14 Aug 74 45 

44 18 Apr 75 46 

45 9 Oct 75 50 

46 22 Mar 76 56 

47 15 Sep 76 51 





GAMBIT-3 No. 37, with its 31 photographic days, set a new record for 
operational time on orbit. 
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Photograph of Aft Section of GAMBIT Spacecraft 
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The final block change (Block-IV} was made for vehicles 48 through 54 
Major improvements for the PPS were the dual-piaten camera, an improved 
film drive, a new elastomeric heat shield, a new focus system, improved 
redundancy and reliability, an improved parachute thermal cover, and in- i 
creased telemetry, Major improvements in the SCS were a main engine baffled 
injector, solar. arrays, added ascent-phase redundancy elements, added cross- 
circuits, reduced single-point failure potential for the main engine, and the 
elimination of single-point failure in the roll-joint. 


Other than. those major design changes to the roll-joint (payload-adapter 
section} brought about by the-addition of the second RV, introduction of the 
dual-mode mission concept, and increased system redundancy requirements, 
the remaining modifications were aimed at improving overall system perfor- 
mance. The net result was increased component reliability and greater 
flexibility in system capability. !1 was this carefully-planied ol lala 
program that ultimately produced a roll-joint flight system qualified for an 
operational life of over 20,000 cycles per mission. 


The Dual-Platen Camera 


At the initiation of the GAMBIT-3 program, Kadak’s-proposal for the 
photographic paviead.had included a camera which had two platens (a platen 
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is the device which carries the film behind an exposure slit). At the time, SAFSP 
Director General Greer considered the dual platen too complex for high 
confidence in the development schedule and recommended to DNRO McMil- 
lan that only a single-platen camera be developed, McMillan agreed. In 1972, 
the dual-platen concept was revived by both Kodak and Colonel Roberts; its 
development was started in early 1973, after approval by General Allen and 
DNRO John L. McLucas, (Dr. McLucas came to the Pentagon from the 
presidency of Mitre Corporation and replaced Dr. Flax as DNRO in March 
1969, While DNRO, he also served as Under Secretary of the Air Force.) The 
dual-platen camera exposed, independently, both 9-inch and 5-inch film. It 
provided added versatility to the photographic subsystem by permitting 
(principally for the 5-inch film) use of other than high-resolution black-and- 
white film, including experimental films, color film, and false-color infrared. It 
also provided for adding over 3,800 feet of film for the 5-inch camera. While 
the use of a riveted assembly was originally planned, problems in the 
necessary precise alignment of the two platens encouraged change to a 
welded structure (in some places). The dual-platen camera was first flown in 
vehicle No, 48, in March 1977, and achieved a best geometric mean resolution 








Allin all, the photographic performance of GAMBIT-3 continued to meet, 
or exceed, expectations, with only a few minor problems. One that plagued a 
number of missions in the 1968-72 era was the effect of minute foreign 
particles in the exposure slit, causing negative density lines in the negative. 
This problem was resolved by significantly increasing film-roll cleaning efforts 
to remove minute film fragments produced when Kodak sliced 56-inch-wide 
production rolls into operational widths. These fragments were difficult to 
remove because of their electrostatic charge. 


GAMBIT Films 


The use of ever-improved photographic films was a positive factor in the 
evolution of the GAMBIT preduct. Developed by Kodak (on its own), these 
films evolved (for black-and-white) from the original Type-3404 film through 
Type-1414 high-definition film, SO-217 high-definition fine-grain film, and a 
series of films called “mono-cubic dispersed” or ““monodispersed,” on which 
the silver-halide crystals were very uniform in size and shape, providing 
significantly improved film speed and resolution. SO-315 contained silver- 
halide crystals of the order of 1,550 angstrom units in dimension; in SO-312 
the size was reduced to 1,200, and in SO-409 to 900 angstrom units. In 
addition to these ever-improving black-and-white films, Kodak produced a 
line of color and other special films which were flown in lesser quantities than 
black-and-white, either for special targets or for experimental purposes. 
included were. $Q-121 color film, SO-255 color film, and $O-130 false color 
infrared film.®5 


























The makeup of the actual film load (how many feet, of what emulsion, 
loaded where in the roll) was determined by the Intelligence Community in 
conjunction with the selection of mission-target sequences. As the targeting 
situation was usually very dynamic, it was common for the program office to 
be “down to the wire” in advising Kodak of the desired composition (in terms 
of the various films) of the flight ro!l of film. With the advent of the dual-platen 
camera the problem of film selection and sequencing became even more 
complex. 
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Film-Read-Out GAMBIT (FROG) 


From the inception of the reconnaissance-satellite development effort, 
read-out concepts for imaging systems were considered in the hope of 
providing new systems with a very quick response time. In fact, this capability 
had been considered of sufficient importance that three different read-out 
approaches (E-1, E-2, E-3) were incorporated in the burgeoning Samos 
program during the late 1950s, Even though the E-1 development finally 
demonstrated feasibility of the film-read-out concept,” the rather disappoint- 
ing results (from one successful flight) in terms of resolution (100-foot) and 
data-transmission rates were certainly a factor in the decision to cancel further 
development effort. This experience, coupled with the lack of a strong, 
definitive statement of requirement from the Intelligence Community, discour- 
aged further serious consideration of developing a GAMBIT read-out system 
until the late 1960s (well into the GAMBIT-3 program). Nevertheless, interest 
in the read-out idea was kept alive through low-level R&D efforts, which 
produced steady advancement of the state-of-the-art in key technological 
areas, 


As world tensions mounted during the 1960s, there were periods (such as 
during the Cuban Missile Crisis, the Soviet invasion of Czechoslovakia, and the 
Egyptian-Israeli Six-Day War) which stimulated new concern regarding ability 
to respond adequately to a crisis, which, in turn, revived the question, “Should 
we have read-out systems?” But ance the crisis passed and anxieties quieted, 
the interest soon disappeared. Typical of this mercurial state-of-mind, a 
January 1966 COMOR evaluation of the need for quick-response satellite 
imagery concluded that “the development of a read-out mode for GAMBIT-3 
wauld be worthwhile,’”8* but was followed in few months by a USIB position 
paper that considered crisis reconnaissance not an urgent requirement.” In 
1968 and early 1969, however, Dr. Edwin Land, a longer Presidential 
adviser on photographic reconnaissance, began to press for near-real-time 
read-out of reconnaissance photography, supporting the concept of electro- 
optical imaging (EOI)—in which the system focuses “images” upon a focal 
plane that directly converts these images into electric signals—as deserving 
more study.”* 





* The E-1/E-2 systems used the bi-mat technique of processing exposed film by pressing it 
against a series of web sections containing developer and fixing chemicals. The readout 
subsystem consisted of a revolving drum associated with a line-scan lens system, a photo- 
multiplier tube, and a video signal amplifier. The exposed film, once developed on orbit, was 
optically scanned and the resultant modulated light beam converted into electronic analog 
signals. Amplified, these signals were then transmitted to the ground station where the 
process was, in essence, reversed and the image reconstructed, 
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In May 1969, following discussions with Land, Deputy Defense Secretary 
David Packard directed DNRO McLucas and the NRP Executive Committee to 
give serious consideration to read-out system development** The principal 
sponsors of such work were the CIA’s Program 8 and SAFSP’s Prograny A. 
Beginning in late 1963, a ClA-funded program known as directed by 
Lesiie Dirks, sponsored study efforts to develop an electro-optical imaging 
(EQN) system. By 1968, MR had been renamed and, as.a result of 
Dirks’ determined éfforts, work was well underway toward perfecting EC! 
technology, During this same period, SAFSP’s Program A was working on Film- 
Read-Our-GAMBIT, a concept known by its acronym-—-FROG.* Other possi- 
bilities were a les¢ capable, but smaller, device called that had 
been studied by various people, and an electrostatic-tape camera that had 
never been brought beyond the research stage at the CBS Laboratories, 
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During the same period, the Intelligence Community, well aware of its 
inability lo. react ceed to crisis situations with near-real-time intelligence 
data, began a preliminary review of the subject under auspices. of the 
Committee on imagery Requirements and Exploitation (COMIREX), which had 
evelved fram COMOR in July 1967, This review-culminated ina 5 january 1968 
report®? which stated, in part: “Our requirements should be interpreted as 


“Film-Read-Out GAMBIT was essentially the same process used in. the E-1/E-2 systems, It used 
the. bi-mat technique of processing exposed film. Once developed, the images wauld. he 
scanned by. 4 laser device and thé resulting data stream would be. transmitted to a ground 
Station Where it would be recreated by @ process similar to That used. by the EO! system. 
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calling for a flexible system that can carry out the warning/indications role and 
at the same time possess a capability to assist in satisfying routine, current 
intelligence, and special reconnaissance tasks.” 


COMIREX also concluded (correctly) that it was the responsibility of the 
NRO to determine the feasibility of performing a warning/indications mission, 
from the standpoint of the current and projected state-of-the-art of critical 
technologies, assessing cost and schedule implications. 








After a lengthy evaluation of the various methods of read-out, DNRO Flax, 
ina March 1969 report,9° concluded that several promising technical concepts 
were available, but urged caution in fully embracing those which called for 
considerable advances in the state-of-the-art, such as electro-optical imaging 
(EON. In effect, he reiterated a previous position that “if it were deemed 
imperative to go for expedited development of a read-out system at this time it 
would have to be film read-out,”’ 


In the summer of 1969, the read-out decision process was complicated 
further by uncertainties relating to the US position on, and the outcome of, 
the Strategic Arms Limitations Talks (SALT); it was not clear which might be of 
more importance to the verification process—higher resolution (better than 
GAMBIT) or timeliness (read-out). As an additional complication, the NRO was 
sponsoring some high-resolution work at EK, based upon 








now cancelled); ts work competea witn 
read-out efforts for NRO funds. It was against this setting that the USIB, on 29 
July 1969, approved the requirement for a near-real-time system. 





At the 15 August 1969 meeting of the NRP Executive Committee, DNRO 
McLucas favored a read-out technology development program but recom- 
mended delay in choosing a specific read-out approach until the technology 
would be better in hand. The CIA position, presented by Carl Duckett, CLA‘s 
Deputy Director for Science and Technology and Director of the NRO's 
Program B, was that it was essential to start a read-out program by January 
1970, with substantial funds committed immediately to systern definition. 
Duckett’s position was supported by DCI Richard Helms. Deputy Defense 
Secretary Packard proposed a compromise: a more rapid technology and 
analysis program than that suggested by DNRO McLucas, plus the establish- 
ment of a special task force to report to the ExCom on the status of film-read- 
out technology, electro-optical imaging, and tape-storage systems. The latter 
item—tape storage—had been studied extensively by Program A as an R&D 
venture and there was pessimism regarding its readiness for system use. But 
Dr. John Foster, the DDR&E, wanted tape kept in consideration because, if 
available, it might prove less expensive and require smaller optics than EOI, 
and yet give equivalent results. Packard’s compromise was accepted.?' 


Dr. Land clearly favored EOI,®? while the study group set up by Packard— 
and chaired jointly by Gardner Tucker, the Assistant Secretary of Defense for 
Systems Analysis, and Dr, Eugene Fubini, a senior advisor to the Secretary of 
Defense-—-held that the EO! approach represented a very difficult technology, 
characterized by the need for very large optics, a large and complex ground 
station complement, very-wide-bandwidth data-relay equipment for which 
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components still were unproven, and an integrating skill that would tax 
available resources. The Tucker-Fubini Committee noted that a 
diameter mirror and active electronic circuits were basic require- 
ments for Land’s EOI system and that the data-link requirement encompassed 















which effectively demanded wholly new transmitters, antennas, and special~ 
ized components that certainly had to be classified as “beyond the state-of- 
the-art.” Tucker told Packard that in his judgment EOI was too difficult to 
attempt, as yet, and that instead of approving a system start, the NRO should 
invest additionally in research and technology improvement. If immediate or 
near-term results were desired, film-read-out (FROG) was the only feasible 
route.33 


In March 1970, after Packard received the report of the Tucker-Fubini 
Committee, Land reported to Presidential Science Adviser Lee DuBridge that 
either feasibility experiments or demonstration trials had validated four 
onuon aspects of EO! technology which had been treated previously as 

igh-risk elements. AZ (7 7 diameter mirror with acceptable surface distor- 
tion had been fabricated during the 7727 program for the T7777 camera 
and al mirror with a somewhat poorer surface contour seemed readily 
achievable. Tests of image reconstruction rates had shown that frames 
containing Ey of data could be reassembled within 7 of the 
time the data were relayed to a ground station, and data-transmission time 
appeared to be about(/] 77777 “per frame. Laboratory-scale experiments 
had indicated that mean-time-between-failure (MTBF) rates for individual 
sensor chips in the solid-state array would approach two years. The Panel had 
concluded that electro-mechanical devices similar to those used in long-life 
satellites would adequately serve other EOI functions and that system 

MITBFs should, therefore, approach two years. Finally, although the necessary 
driver still had to be classified as a high-risk 

component—its performance not having been demonstrated—the remainder 
of the data-relay system had, in Land’s judgment, advanced to a low-risk 


category. Land assured DuBridge that a 


was wholly achievable, and that the antennas constituted ‘‘no problem.” 
Given that situation, Land maintained it was entirely feasible to schedule a 
1974-75 operational date—"'if we get on with the development.” The points 
Land selected for emphasis were those aspects of the Tucker-Fubini report 
that had reached Packard and DuBridge about three weeks earlier; clearly the 
two groups differed strongly on the issue of EOI technical risk. 























Ywo months later, shortly before the next scheduled ExCom meeting, 
Land and his associates advised Dr. DuBridge that although both the FROG 
and EOL approaches to read-out had “reached the stage of demonstrated 
feasibility and reasonable maturity,” the FROG read-out laser-scan system was 
so complex and limited in growth potential that FROG should be dropped and 
EO! should be started through the system development process as quickly as 
possible.95 


In his 1970 annual report to the ExCom, which arrived two days before 
the 17 July 1970 ExCom meeting, DNRO McLucas recommended that “‘essen- 
tially all new system effort be focused in... the development of a near-real- 
time read-out system.” He also supported a backup effort for the development 
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of a tape-storage. camera and: continuance-of FROG funding which “would 
deliberately be directed to low-cost, low-risk, and possibly reduced perfor 
mance systems to provide an alternative for consideration next year.“% 


In his discussions with the ExCom in july, DNRO Mclucas expressed 
concern about selection of the better read-cut approach, saying that the 
aystern based on a solid-state array might becameé too expensive in the future, 
and noting that {he 
camera was.an example ot a system being cancelled because it had praven ta 
be more costly than anticipated. After discussion, the ExCom agreed that the 
total FY-71 investment in read-out development would be the 
target date for first launching of a read-out system should he early. 1975, and 
that DNRO MeLucas sheuld decide how funds would be spent. On that basis, 
on 27 july 1970, McLucas atithorized the. Director of Program B iCiA) to 
proceed with Phase-| system definition of its proposed system— 
on 7 ust 1970 atan FY-71 funding level of 
use the balance of [aaa for tape-storage camera development and for 
FROG.*? 



















in the meantime, COMIREX Chairman Roland. Iniow was overseeing an 
intelligence Community study effert being conducted under the direction of 
DIA member af the COMIREX staff. This study was a comprehen- 
sive analysis of crises which had occurred since World War Il and the type and 
timelin f information required to deal effectively with such situations.?* In 
findings, the group had worked closely with Leslie Dirks and his 
i staff in DDS&T’s Design and Analysis Division, who were responsible 
Be £0! advanced technology program. When preliminary 
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results of the ER study were finally briefed in the Washington area, it was 
understandable that the stated requirements (that is resolution, frames per 
pass, frames per day, resporise time, and so forth) for a hypothetical near-real- 
time system were closely related to those emerging from they Phase-1 
definition study, This study, representing the first complete statement of needs 
for near-real-time imagery, was highly regarded in the Intell Cormmuni- 
ty, and, coupled with the Land initiatives during the preceding year, strongly 
influenced the eventual outcome of the EO! versus FROG debate. The 
principal attraction of FROG remained its proposed coast against 







The only action taken on this matter by the NRO ExCom, at its 29 January 
1971 meeting, was to approve continuation of MMM and FROG at then- 
current rates. It was expected that a decision on full system development 
could be deferred until November 1971. 


On. 22 April 1971, a letter from George Schultz, Director of the Office of 
Management and Budget, informed members of the ExCom that President 
Richard Nixen had expressed strong interest in having a near-real-time 
imaging capability at an early date. In response, the ExCom, at its 23 April 1971 
meeting, voted to acquire FROG. as an interim photographic reconnaissance 
system for crisis reconnaissance and to delay the proposed first 
launching until early 1976. Despite this (apparent) final decision, the situation 
remained confused during the next few months, with Land continuing to push 
for rather than FROG. After several rounds of infighting, including 
involvernent. of key members of the Senate’? and the Secretary of Defense, on 
23 September 1971, Dr. Henry Kissinger, the President's National Security 
Adviser, advised all concerned of President Nixon’s decision to: undertake the 
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development of the EO! oo System, with a 1976 operational date, 
“under a realistic funding program.” In addition, there should be no further 
development of the film-read-out-GAMBIT (FROG) system.*? With this. deci- 
sion, FROG was dead; Lt. Col, Ralph Jacobson, who had managed Program A’s 
FROG project, asked Col. Lee Roberts for some other assignment in the 
GAMBIT program and soon became Robert’s deputy for payload develop- 
ment. ee produced the KH-11 system. 


The GAMBIT Award Program 


Colonel Roberts worked assiduously and imaginatively to motivate his 
government-contractor team. As part of his effort to highlight program 
accomplishments, he visited all of his supporting groups to give informational 
briefings on intelligence results obtained by GAMBIT, including, where securi- 
ty permitted, copies of actual imagery. He also highlighted GAMBIT problem 
areas, or “goofs,” by originating “The Golden Finger Award.” In one typical 
instance, he presented the award to Eastman Kodak. EK had purchased an 
expensive and pent vacuum cleaner to clean GAMBIT flight hardware. 
Subsequently, the cleaner was used in another area of the plant where, to 
make it function for another purpose, its three-phase electrical wiring was 
changed. When the cleaner was returned to its original work site, the wiring 
was not restored to its original condition and, when next used, it blew dirt into 
GAMBIT flight hardware. Colonel Roberts, with appropriate ceremony, pre- 
sented a small gold-plated vacuum cleaner to EK to commemorate a classic 
example of Murphy's Law at work. 
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Similarly, after a GAMBIT-3 Agena arrived at VAFB from Lockheed, 
supposedly flight-ready, but missing two metal nuts in the aft section, Roberts 
devised another suitable trophy. He sent one of his people to the ship 
construction area of Los Angeles harbor, to obtain two very large steel nuts. 
After having them covered with gold-colored paint, Roberts ceremoniously 
presented the nuts to Lockheed GAMBIT Program Manager Bob Koche, who 
had considerable trouble persuading an airline to accept 150 pounds of extra 
carry-on luggage. 1°? 














The NASA ‘Gambit’ 


At the conclusion of the GAMBIT-1 flight program, several “extra” camera 
systems remained. Appropriately cleared officials at NASA headquarters 
considered using these in the Lunar Reconnaissance Program {an essential 
precursor to the newly-assigned Lunar Landing Program). Since the total 
NASA program was unclassified (‘in the white’), it would be necessary to 
conceal the source and previous purpose of GAMBIT cameras and to midwife 
them into the “white” world of civilian space flight. In addition, some means 
of protecting their unique performance characteristics was needed in the 
(likely) event that lunar photographs were made public, It was hoped that 
security cover could be provided by the simple expedient of not disclosing 
flight altitude around the moon, since the lack of such information would frustrate 
calculation of scale and definition capabilities. Actually, the cameras were 
never put to use; NASA’s own Lunar Orbiter and Lunar Surveyor satellites, 
already under development, were the only ones to explore the lunar surface, 
Their resolutions, although quite inferior to GAMBIT values, turned out to be 
adequate for landing-site selection. 
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Responding to the Unexpected 


The GAMBIT-3 program was not without its “thrills.” The success of 
remedial efforts on GAMBIT flights was due, in large part, to the skill and 
dedication of the GAMBIT-3 contractor team supporting the program, On the 
47th flight, for example, the Titan-IIIB booster, having put the GAMBIT 
spacecraft on the proper flight vector, failed to back away from the Agena 
(owing to the failure of Titan’s propulsion to terminate properly). Consquently, 
the aft part of the Agena—its engine programmed to fire—remained in the 
booster adapter (the interface between the Titan and Agena) with a residual 
Titan thrust of 1,200 pounds. When the Agena engine fired out of the adapter, 
the flame destroyed much of the thermal-blanket insulation installed on the 
Agena’s aft rack. The principal purpose of this insulation was to shield 
propellant lines of the secondary propulsion system (SPS) from the extreme 
cold of outer space. Without the protection of thermal blankets, the hydrazine 
in the SPS fuel lines froze solidly by the fourth orbit, resulting in loss of attitude 
control. Without such control, the GAMBIT spacecraft was unable to maintain 
its orientation and, within a few days, would have been deorbited by normal 
atmospheric drag. 


Peter Ragusa’s Lockheed team assessed the situation quickly and correct- 
ly. The vehicle was recaptured in tail-first attitude during orbits six and seven. 
A reduced mission was accomplished by flying the satellite tail-first, rolled 
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toward the sun to heat the now-exposed plumbing, and then, as needed, 
reoriented to a nose-first attitude for photography. A test, during the 15th 
orbit, “indicated that only a maximum of one revolution could be flown nose- 
first, without the benefit of solar heating of the hydrazine equipment.’5 The 
need for frequent reorientation of the spacecraft to keep the hydrazine in a 
fluid state caused a 30-percent reduction in planned photographic coverage. 
Despite this, the mission ran for 51 days (versus a planned 45 days). 





During the 48th CAMBIT flight, two of the spacecraft’s five batteries 
failed; one with sufficient explosive force to cause the vehicle to lose stability 
on its 45th revolution and to automatically switch over to the redundant 
attitude-control system. The most probable cause of the failures was “expul- 
sion of zinc-saturated electrolyte solution from battery ceils and collection of 
this solution within the battery case, thus providing a current path to the case. 
This continuous load raised the battery temperature, causing more electrolyte 
expulsion so that the failure, once started, is self-perpetuating.’”"" The 
Lockheed support team took steps to reduce vehicle power consumption by: 











* Using the redundant attitude-control system starting with revolution 95 
to 727; 

* Capitalizing on solar-array output, which performed better than predict- 
ed; and 

* Using standard power-conservation techniques, such as, 
ME early in the pass. 


The mission was completed without electrical power limitations. 


Life-Extension Changes 


A number of life-extension changes to the GAMBIT program were 
undertaken during Colonel Roberts’ term as program director. Among these 
were the addition of batteries and, ultimately, a supplementary solar array 
which could be extended from the SCS aft rack. To help with the added 
weight, Colonel Roberts agreed to a change—proposed for all Agenas—to 
use a high-density acid (HDA) oxidizer to increase the propulsion specific 
impulse. HDA did work, but caused significant problems because of the effect 
of the highly corrosive oxidizer on pumps and valves. Even a “simple” change, 
like adding a solar array to GAMBIT-3 was not without problems, since this 
required welded solar cells; attaching these to the carrying substrate was 
surprisingly difficult.1% 


























Dual-Mode GAMBIT 


in 1966, the HEXAGON/KH-9 program (designed to replace CORO- 
NA/KH-4 as a broad-area search system) started its acquisition phase. At the 
end of the 1960s, concern as to when HEXAGON would be ready and how 
well it would perform in its flights prompted a number of backup actions. One 
of these involved the GAMBIT program and was called variously “Highboy,” 
“Higherboy,” and, ultimately, “Dual-Mode.” Its purpose was to allow the 
GAMBIT vehicle to fly and operate for 90 days at much higher altitudes— 
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perigees on the order of 300-350 miles (high mode)—and then to be brought 
to a lower—more normal-——perigee of 78 miles for the balance of the mission. 
In high mode, the system would be capable of a coverage comparable to 
HEXAGON. In the Dual-Mode configuration, changes were necessary to bath 
the photographic-payload section (PPS) and the satellite-control section (SCS). 


Changes to the PPS included: 


® High-altitude photographic capability, including modification of 9-inch 
and 5-inch frequency-phase-lock-loop electronics to provide slower film 
drive capabilities; a redesigned film-velocity sensor; modifications to the 
focus-sensing system; and suitable thermal-paint patterns for both high 
and low mode; 

® Camera automatic-off circuitry and sensor; 

Added smear slits to both 5- and 9-inch cameras; 

® Several SRV changes, including increasing total retrorocket impulse by 20 
percent, addition of a redundant pyragen ignition, and increasing the 
recovery programmer back-up timer interval to 2,808 seconds, allowing 
high-mode recovery. 


e 


Changes to the SCS included: 


® Madifications of the main propulsion system (MPS) to provide capability 
for two additional restarts as a back-up to the integral secondary 
propulsion system (ISPS), which would nominally be used for all orbit 
changes; 

* Positive ISPS isolation by use of pyro-operated positive-seal isolation 
valves, in order to maintain the back-up side isolated from contact with 
the highly corrosive oxidizer until the second side was used; 

® Adding a restraint device capable of operating between the roll-joint and 

the Agena during MPS burns after the initial burns (during the MPS 

ascent burn the separative joint was held rigid by breakstrips which were 
separated after injection into orbit); 

Modifications to the attitude-control system (ACS) to change the look- 

down geometry of the horizon sensor and add a second (high-altitude) 

commanded pitch-rate. 


Dual-Mode was only flown once, on GAMBIT-3 vehicle No. 52. A 
problem arose: during recovery of the first SRV an electro-explosive-operated 
flight disconnect failed, precluding recovery of SRV-1. Although the SRV-2 
intlight-disconnect-pyro also failed to function, a backup/recovery deboost 
was effected, using the satellite-control section’s ISPS to reenter the entire 
vehicle, whereupon SRV-2 separated and was recovered. Quality of the 
imagery from flight No. 52 was degraded nearly 50 percent. Despite many 
months of investigation by a team from many elements of the program—plus 
independent outside help—the exact cause of the degraded performance on 
this flight could not be identified. 
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GAMBIT Reaches Full Potential 











In Avigust 1977, Colonel Roberts was replaced: as GAMBIT program 
director by i came to the assignment 
from the : he had also served in SAFSP 
program activities. By this time GAMBIT, with 48 vehicles flown, could 
certainly be characterized as a fully mature, successful program. Thus, having 
realized most of the potential performance to be gained throtigh system 
upgrading, the Program Office turned to the operational area for additional 
improvement. Working with the Program A Operations Office am and, 
through it, with members of the Intelligence Community responsible for 
targeting requirements (Imagery Collection Requirements Subcommittee 
[HRS] of COMIREX!, a number of aperational refinements were made, With 
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In January 1983, Colonel 8 was reassigned 

SAFSP, and replaced by Col.Z= | Jas director of the combined GAMBIT 
and HEXAGON programs. This combined program management concept had 
been conceived and initiated during Colonel 7 tenure as SPO 
Director. It merged the management, engineering, and test functions of two 
mature programs, both at SAFSP and at Lockheed Missile and Space Compa- 
ny—the principal contractor—resulting in significant reductions in manpower 
and building space, which, in turn, translated into substantial dollar savings. 


























Under Colonel direction, the last two GAMBIT missions were 
conducted with distinction. Mission No. 4353, for example, surpassed all 
previous missions in terms of duration (129 days); number of frames/ 


and gross number of targets In addition, 
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GAMBIT-3 Flight Surnmary— 1977-84 


G-3 Launching Photographic Best 
No. Date Days Resolution Remarks 
















13 Mar 77 First dual-platen camera 
49 23 Sep 77 
51 28 Feb 81 
52 21 Jan 82 119 Only Dual-Mode mission 
flown 
53 15 Apr 83 126 Longest duration ever— 


129 days (including 
3 days Solo") 





1? Apr 84 


During these 12 years, GAMBIT-3 improved steadily in time-on-orbit, 
eventually lasting three to four months on each flight. Resolutions of 

kept the system preeminent as one of the foremost technical 
intelligence collectors in the reconnaissance-satellite system inventory. By the 
time of the last GAMBIT flight. in April 1984. 
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Section 6 


GAMBIT Program Costs and Highlights 


GAMBIT-1/KH-7 


The total cost of the 38-flight GAMBIT-1/KH-7 program, covering fiscal 
years 1963 through 1967, was $651.4 million in 1963 dollars. Of that amount, 
was incurred in SAFSP contracts and the 
remaining in SSD/AFSC and CIA contracts. The $651.4 million 
includes a cost of hardware purchased for GAMBIT-1 but 
reallocated by DNRO to other NRO projects; it does not include the cost of 
five GAMBIT-1 payloads sold to NASA.11 









“Nan-recurring costs for development. industrial facilities, and one-time 
support totalled of the total program cost. 
of the development cost was for development of the satellite vehicle by 
GE, and for development of the payload by Eastman Kodak," 





An analysis of recurring costs only gives average unit costs per GAMBIT- 
1/KH-7 flight: for the first ten flights and] for the 
last 28. Lumping all costs, both recurring and non-recurring, into a total: 


Average cost per flight 
Average cost per day in orbit 
Average cost per target photographed 


It should be noted that cost per target photographed fell to 












The princioal contractors were General Electric for the spacecraft. costing 
General Dynamics for the Atlas missiles, hardware, and launching expenses, 
totalling Lockheed Missiles and Space Company for Agena 
second-stage vehicle, Agena-peculiars, and launching, amounting to 

and Eastman Kodak for the camera payloads, costing 
The remaining was for satellite control, command-generation 


software, mission planning, Aerospace Corporation support, and industrial 
facilities. 









GAMBIT-3/KH-8' 


The total cost of the 54-flight GAMBIT-3/KH-8 program (fiscal years 1964 
through 1985) was $2.3 billion, in respective year dollars. 


Non-recurring costs for development, industrial facilities, and so forth, 
totalled of the total program cost. 
of the development cost was for the satellite-control section (SCS) and 
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Agena-related hardware by LMSC, whereas[] was for development 
of the photographic-payload section (PPS) by EKC and recovery vehicle (RV) 
by GE. Costs {in millions) for the GAMBIT-3/KH-8 program were: 


Recurring Costs Only All Costs 
Average per flight 
Average per day in orbit 
Average per target photographed 











Principal contractors were Lockheed Missiles and Space Company for the 
satellite-control_system/7 7. Eastman Kodak for the photographic- 


payload section ; Martin-Marietta for the Titan-IIIB booster and 
launch, ; General Electric for the command subsystem and reentry 
vehicles, aaa 








GAMBIT in Retrospect 


From the first GAMBIT-1/KH-7 flights in 1963 to the final GAMBIT-3/KH-8 
series in the 1974-84 period, the record of reconnaissance performance was 
remarkable, certainly meeting President Fisenhower’s directive of 1960 that 
the Air Force should develop a film-return, high-resolution imaging satellite 
system. 


* Resolution: Initial results of two to three feet, in GAMBIT-1/KH-7, 
improved to [777777 two feet early in the GAMBIT-3/KH-8 phase, and, in 
the last 10 years of the program resolutions were 
consistently achieved.1™ 

* Coverage: The number of targets covered by the early GAMBIT-1/KH-7 
missions amounted to per mission, reaching7@] by the 18th 
flight; the remaining GAMBIT-1 missions covered between (7 and 
WV targets each. Early GAMBIT-3/KH-8 flights acquired over ggg 
photographic frames (often containing more than one target). By the 23rd 
GAMBIT-3 flight, the number of photographic frames exceeded 
and, by the 47st flight, was more than77@ 7. The penultimate GAMBIT- 
3 flight, No. 53, acquired frames, which contained am targets. 
By wav of comparison, all 38 of the GAMBIT-1 missions photographed 
only/777targets.175 

* Duration: Early GAMBIT-1 flights flew one- to two-day missions, gradual- 
ly improving to six and eight days. Early GAMBIT-3 flights were of the 
order of one week in duration; flight Nos. 6 to 22 generally lasted 10 
days. Duration increased, by flight No. 27, to 18 days and by flight No. 32 
to 22 days. Flight Nos. 36 through 41 had durations of 27 to 31 days; the 
number increased to 45 days during flight No.42 and to 69 days by flight 
No. 48. The last four flights were in the four-month class. 










The 54 GAMBIT-3/KH-8 flights achieved a reliability of over $4 percent; 
only three failed to reach orbit (two Agenas and one Titan failed). Once the 
CAMBIT-3 spacecraft got on orbit, it never failed to perform, in spite of a 
“few” problems. The significant contributor to this remarkable record was the 
management environment created for GAMBIT. This feature is discussed in 
detail in the following Section. 
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Section 7 


Development Management: Styles in Program Control 


Without question, the most important US military weapon systems devel- 
oped during the 1955-65 decade were intercontinental missiles and recon- 
naissance satellites. Although these systems were produced by Air Force 
managers, using Air Force facilities, none of them was developed in any of the 
already existing Air Force research and development centers! There are 
reasons for this fact—reasons which are a somewhat mordant comment on 
the status of military development program management. 


After establishment as a separate service in 1947, the US Air Force 
acquired a plethora of technological installations: Wright Air Development 
Center (ADC) in Ohio dedicated to all elements of aircraft and missile work; 
Rome ADC in New York for electronic studies and gear; Cambridge Research 
Center in Massachusetts for research in electronics and geophysics; Holloman 
Air Force Base (AFB) in New Mexico for missile testing and human factors 
studies; Eglin AFB in Florida for proving ground tests; and Edwards AFB in 
California for aircraft testing. It soon added Tullahoma AFB in Tennessee for 
wind tunnel work; a Special Weapons Center at Kirtland AFB in New Mexico 
to support nuclear testing; and a missile-testing range at Patrick AFB in Florida. 


All of these organizations enjoyed growth beyond anything anticipated in 
the early postwar years. Places like Hollaman, Cambridge, and Rome, which 
had originally existed as small “stations” subservient to Wright Field, suddenly 
became full-scale ADCs, laying claim to technological preserves of their own 
and lobbying for manpower and dollars to support the claims. 


On-Time Delivery: A Look at the Record 


It is a truism that “bigger” does not necessarily lead to “better.” The 
growing centers of the new Air Research and Development Command 
(ARDC), established in 1951, exemplified this saying. The facilities of ARDC’s 
centers were improved, the rosters of projects assigned and undertaken grew 
to impressive lengths, more people were hired, and more dollars were spent; 
however, the capability of the Command to deliver new or improved hard- 
ware to the operational Air Force on schedule remained rather stagnant. On 
the Command's seventh birthday, in 1958, it could cite only one case where a 
system had been delivered on its original schedule: the anornaly had occurred 
in 1955, at the Cambridge Research Center. Hg, ARDC, then under the 
salutary command of Maj. Gen. Thomas S. Power, had inquired into the 
reasons for this unusual event: 


it would be of value to this Headquarters ta receive 
from the ARDC member of the WSPO (Weapon System 
Project Office] an informally written description of those 
operating principles which his experience has indicated 
contribute to the successful and on-time production of a 
system. To be most useful, the comments should be 
completely frank and candid.1'* 
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it was ironic that the addressee, Cambridge, had only one assigned 
system, being largely what its name implied: a research center. On the basis 
of a perfect batting average, the response to the request must have been a 
pleasure. 


The major player, by far, in weapon system development, was Wright 
Field and practically all of ARDC’s system development was assigned there. 
Consequently, Wright Field had the major concentration of ARDC manpow- 
er ancl money. WADC managers, knowing that they had a serious problem 
with on-time delivery, had sponsored several studies in searching for possible 
solutions. The Belden Study” (previously mentioned in this volume) was the 
best known of these. WADC’s Thomas G. Belden had carefully examined the 
history of 100 key developments under WADC’‘s aegis and had found that 








* 85 slipped 0.45 year or more per year, and 
© 22 (of that 85) slipped one year or more per year. 


Air Force ‘‘customers’”—the operating commands—learned of this analy- 
sis and were understandably disturbed by its implications. Strategic Air 
Cormmand planners, for example, could see that if they placed an “order” with 
WADC for development-delivery of an item of new hardware, and it hap- 
pened to fall within the first of the Belden-categories, an originally agreed-to 
delivery forecast of, say, four years, could slip, on the average, to seven-and-a- 
half years, eight years, or longer. If the order fell into the secand category, 
SAC could assume, in advance, that it would never be delivered! 


The WADC situation was not unique. Throughout ARDC, “in-spec, 
below-cast, on-time” delivery appeared to be a coveted but unattainable 
goal. When challenged on the matter, Centers became irritated and defensive, 
usually countering with references to people and dollar-shortages (If we were 
just given the tools to do the job,” and so forth). But the ARDC’s annual 
budget and population figures were actually increasing each year; sadly, the 
delivery slippages themselves devoured much of the Command’s resources, 
and their costs. were increasing annually. 


























The On-Time Delivery Problem: Contributing Factors 


It-was a sad fact that ARDC Centers had little experience in, little 
motivatian toward, and little inclination for, working in what industry called “‘a 
short-leashed environment’—one where missions and careers would rise or 
fall on the basis of production performance. Center concerns and motivation 
lay elsewhere: the primary goal was organizational (and, therefore, personal) 
stability and security, 


Center staffs and laboratory people were preoccupied with establishing 
and policing territorial franchises for very broad areas of technical activity. This 
reflected in program budgets, where many tasks never actually ended and 
additional work was continually proposed. Residual time was spent in “‘moni- 
toring” contractors’ work results—essentially reading reports—and examining 
expenditures (in-house technical laboratory work usually proceeded with a 
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minimum of supervision). Center-staff members, one hierarchic step above 
laboratory workers, did not monitor—they “maintained cognizance.” Further 
up, at the summit, the leadership of the Center “exercised broad staff 
surveillance.”"1® Responsibility for meeting deadlines was usually shared, 
blurred, or unassigned—the classic bureaucratic stance. In this environment, a 
Center's activities culminate inevitably in a program which, by commercial 
contractor standards, would be classed as leisurely, undisciplined, and 
expensive. 











Although any Center could have an on-time delivery problern, only 
Wright Field was in the system development business to a major extent, The 
delivery problem, like other problems, was caused by peaple—both military 
and civilian, The bulk of Center manpower was, of course, civilian and the 
rules composed by the Civil Service Commission to govern the hiring, 
promotion, and firing of civil servants applied to the Center. As years passed, 
these rules seemed to augment their (natural) bias in favor of the employee. 
indolence in matters technological or sangfroid regarding failure in on-time 
delivery were not listed as grounds for replacement or dismissal of a civilian. In 
fact, acceptable grounds for disciplinary action, on any basis, grew more and 
more narrow, with heavy burden of proof on the supervisor. Bringing such 
actions required the “accuser’’ to show a detailed journal, often for as much 
as two or three years, cataloging explicit deficiencies, citing extensive counsel- 
ing efforts, and actually proving that the employee had shown very little or no 
positive response. The most persistent and exhaustive disciplinary efforts, at 
Center levels, would be followed by long-drawn-out reviews at Command 
and Headquarters, Air Force levels, where reversals were commonplace. And, 
since the action had to pass initially through the Center's headquarters, which 
was staffed mainly by military people, the process triggered considerable 
schism between the military and civilian “households.” 





As years passed, and examples of disciplinary action failed to accumulate, 
there developed a grapevine consensus that “getting rid of” a civilian was 
essentially “too hard.” In addition, it was potentially career-threatening to the 
Center commander and staff. Inevitably, strong disciplinary action became a 
rarity in ARDC and its Centers were considered havens of ‘locked-in’ security 
for civilian employees. There developed a world in which there could be 
rewards, but very fou punishments; a world in which promotion tended to be 
based on how many persons one supervised, rather than on how many “‘on- 
time’ deliveries he had made. 





























The other group of Center employees—the military—brought their own 
unique problems. Primary among these was the brief tenure of research and 
development officer-specialists. Even the best-trained officer would need a 
least a year to learn the technical program to which he was assigned. Then he 
would probably have, at most, two remaining years to contribute to the work 
at hand. During his “productive” period, he would have frequent outside 
demands: special military assignments (courts and boards), military training 
seminars, flying-time requirements, and assistance to the commander's staff in 
many base activities. Then he would be transferred out of the Center (the 
civilians could say, “Just as he became useful to the program’) to a service 
school, or a career-enhancing next assignment. All in all, the military engineer 
was a limited asset, as fleeting and evanescent in his impact on the Center as 
the civilian’s was fixed and stolid. 
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AFBMD: High-Level Response No. 1 


This picture of the Air Force’s research and development household in the 
1950s was fairly well understood at the highest governmental levels, largely 
because all really “big” on-time delivery problems automatically come to the 
attention of top Air Force and Detense officials. With the introduction of a 
Presidential Science Adviser, during the second Eisenhower administration, 
this kind of bad news was also known, rather swiftly, at the White House. 


in 1954 and 1955, when the requirement for on-time delivery of intercon- 
tinental and intermediate-range ballistic. missiles became a primary govern- 
mental urgency, it was agreed in Washington offices that routine assignment 
of such a task fo an existing ARDC Center would not even be discussed. So a 
new organization--the Western Development Division (WDD)—was created 
to. undertake the responsibility. WDD was to be part of the Headquarters, 
ARDC commander's office and would by-pass the Air Staff, in its command 
line, reporting directly to an Air Force Ballistic Missile Committee (chaired by 
the Secretary of the Air Force) and, subsequently, to an Office of the Secretary 
of Defense Ballistic Missile Committee. Bernard A. Schriever, then a brigadier 
general, was appointed to command the new division. Schriever had sufficient 
experience with “normal” research and development processes to press for 
the privilege of requesting his officer-staff by name, to insist that he control 
their tenure, and to state, very discreetly, that he would probably not appoint 
civilians to his staff.119 it also became evident that he did not intend to draw 
upon existing ARDC Centers for technical support; rather, he would hire a 
contractor (Ramo-Wooldridge) to furnish essential technical direction and 
system engineering. He would, of necessity, use ARDC’s test centers— 
particularly the AF Missile Test Center (and range) at Patrick AFB. 


CORONA: A Second High-Level Response 


When the need for a reconnaissance satellite became an acute emergen- 
cy, President Eisenhower, in February 1958, placed the CORONA program 
jointly within the Air Force Ballistic Missile Division (AFBMD), the new name 
for the WDD, and the Central Intelligence Agency, permitting no intermediate 
review or approval channels between the project and himself. In this arrange- 
ment, one person each, from the Air Force and the CIA, would report directly 
to him, This revolutionary management arrangement was the ultimate in 
establishing direct lines of authority and responsibility for on-time delivery of a 
major system. 


AFBMD’'s responsibility for engineering and operating the CORONA 
system was “covered’’—in a security sense—by its organizational designator: 
“Discoverer Office.” Lt. Col. Lee Battle, a specialist in propulsion engineering, 
headed this office. His professional experience had been acquired in ARDC, 
where he had been a keen observer of management styles and processes and 
where he had privately developed his awn detailed “Battle-model” for how 
things should be done. In his Discoverer-CORONA post, he saw an opportu- 
nity to finally put his ideas into effect on a major scale and he welcomed the 
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occasion. Battle listed his management principles (in order of importance) and 
his subordinates soon knew them by heart.*29 


als 


Keep the program office small and quick-reacting. The Discoverer 

Office, in 1958-59, consisted of Battle plus three others; in 1960, with 

the program in full operation, the total manpower was five. Each 

individual had absolute responsibility for an explicitly defined area. 

Battle insisted on people who could be “short-leashed,”’ energized, 

and, if necessary, replaced in 30 seconds—in other words, he wanted 

military people. 

. Select your people with great care and then rely on them. Fortunately, 
the AFBMD’s work had a high priority which made such personnel 
selections possible. “Relying” meant assigning entire responsibility for a 
technical area to one person and then holding him (not the contractor) 
primarily responsible for success. 

. Control the contractor by direct personal contact. The responsible 
officer was to know what the contractor was doing, in his assigned area, 
every day. He was to assess the contractor's key people and their work 
continually, remembering that personnel errors are much more fre- 
quent than design errors. 

. Make as much use as you can of (external) supporting organizations, 
This was a device for keeping one’s own staff small, (Battle would add, 
sotto voce, “To insure adequate support always make unreasonable 
demands." 

. “Hit” hard on checkout and flight failures, “Unfixed” problems will rise 
to bite you again. Reject the expression “random failure”; there is no 
such thing. 

. Cut out as much paperwork as you can. Comply promptly with 
mandatory reporting requirements—in the most meager fashion that 
will be accepted. 

. Do not over-communicate with higher echelons, 

. Avaid committees. There is always an individual to whom you should 
have given responsibility for what the committee thinks it is doing. 

. Rely on your contractor's technical recommendations, once you are 
sure he has given the problem sufficient study. 

. Have very close ties between your office and your representatives in 

the field (at the launching site or satellite control center, for example), 


Discoverer Program Officer 
LGol. Lee Battle 


Engineering Control & Test Payload 
LtCol. Rey Worthington Maj. Frank Buzard Cpt. William Johnson 
: Maj. Richard Moore 





The Discoverer Program Office, Spring 1960 
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The success of Battle's spartan group was enhanced, of course, by some 
outside factors. His work was recognized at the highest governmental levels as 
absolutely essential to the national welfare; therefore, he had strong support 
from above: a top priority and assured funding. He could name-request and 
“freeze” his engineers; he could get instant reactions from supporting organi- 
zations; and he could insist on contractor-colleagues who shared his manage- 
ment views and sense of urgency. When the program hesitated or faltered, in 
the early flight series, his great and good CIA friend Richard Bissell served as 
proxy in Washington, D.C.—even for “woodshedding” at the White House. 





SAFSP: The Third High-Level Response 


The reasons for establishing a Secretary of the Air Force Special Projects 
Office (SAFSP) in Los Angeles and, finally a National Reconnaissance Office, 
with a Program A at SAFSP, have been covered in this volume. Significantly, 
while it had seemed proper and feasible to place CORONA development in 
the context of the (relatively new) AFBMD organization, when the time came 
to accelerate satellite reconnaissance follow-on systems, a new organization 
was created. GAMBIT was the first full-scale venture of the National Recon- 
naissance Office, and, while it was to proceed independently of CIA “‘godfath- 
ering,” it would enjoy some similarities: an equally high national priority, the 
license to name-request and retain its people, and a determination to achieve 
on-time successful operation. The SAFSP part of the NRO was staffed with Air 
Force officers, most of whom had professional backgrounds very similar to 
Battle’s and some of whom were aware of, and very much impressed by, the 
CORONA record of achievement. SAFSP, and its GAMBIT program office, 
acknowledged a debt to CORONA as pathfinder and proposed to do as well, 
or better, in its own developments. 





in addition, Generals Greer and Martin, together with Colonel King, were 
veterans of the Air Force research and development community and deeply 
interested in achieving the best possible management style and procedures. 
The principles SAFSP followed reflect much of Battle’s philosophy, with several 
extensions of theme. 























1, Keep the program office smail—nat in order to save manpower but in 
order to encourage strongly personal interactions. 

2. Hand-pick your a stick to known military “winners,” use name- 
requests and control tenure. 

3. Control contractors by direct personal contact, rather than by paper- 
work, Place top-notch officer-engineers at the key contractor plants— 
particularly those where technical problems are the most severe (GE 
Philadelphia; Eastman Kodak). The officer's function is not the classical 
procurement role: checking contract compliance. Rather, he is to (a) 
know exactly what the SAFSP GAMBIT Program Office wants and 
needs, (b) what the contractor plans to do, or is doing, to satisfy those 
needs, and (c}) develop such a strong rapport with the actual “doers” at 
the plant that they will voluntarily tell him their problems and proposed 
“fixes,” in advance, or at the latest, as soon as they become known, and 
(d) stay in daily communication with the GAMBIT (home) office. (This 
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guidance was followed so successfully that King’s representatives were 
usually invited to most contractors’ meetings.) 

4. Stress that program success is the raison d’etre for the SAFSP and 
GAMBIT Program Office. Leadership in stressing this fact was furnished 
by Generals Greer and Martin as they built a tradition of personally and 
faithfully participating in every GAMBIT flight operation: at Vandenberg 
AFB (launching) and at the Sunnyvale Satellite Control Facility (on-orbit 
operations). In establishing this “presence,” the generals were very 
careful to keep the atmosphere familial, rather than hierarchical. They 
wanted it understood that they were present because successful flight 
operation was the sole purpose, and a culmination, of their organiza- 
tion. They also wanted it understood that the Program Director, for 
example, Colonel King, was in complete charge. If he wished to have 
consultation on a flight problem, the generals were available to help 
him ponder. But they were not there to take command, or to cast a 
shadow on the operation. The process worked superbly; the generals 
gauged its success by the fact that the contractors scarcely seemed 
aware of their presence, 

5. “Keep it Simple.” As frequently illustrated by example in this volume, 
“Keep it Simple” was Colonel King’s by-line, extending to everything he 
directed. He exemplified this by: 

a. Using proven components whenever possible (CORONA's capsule, 
Lifeboat, the roll-joint). 

b. Trimming non-essential engineering. 

c. Buying fewer spares, 

d. Sticking to a single check-out. 

e. Abbreviating documentation. 

f, Simplifying tests. 














Applving this maxim strictly allowed King to return, in FY-63 
and Fin Fy-64. 


A Summing-Up 




















The ballistic missile and satellite reconnaissance development experiences 
show strong parallels in (a) what must be avoided and (b) what must be done, 
when on-time delivery is a primary factor. There was a remarkable similarity in 
the basic management style of the programs and positive evolution in that 
style as improvements were added with each program iteration. It was 
exhilarating to. prove that “in-spec, below cost, on-time” delivery is possible in 
an Air Force environment. 
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But there was also a sobering clement in the knowledge that, just as 
ballistic missiles could not be produced—on-time—in the WADC environ- 
ment, satellite reconnaissance systems could not be assigned to the AFBMD. 
Absent constant, stern watchfulness and periodic “purging,” it appears ines- 
capable that all governmental research and development organizations even- 
tually follow a well-worn path toward bigness, security, inertia, and incompe- 
tence. This unpleasant knowledge has been expressed in three maxims, 
generally acknowledged and rarely heeded: 





* Once an organization achieves a certain—apparently rather modest— 
size, it Can never again have enough people to carry out its mission. 

* Once the members of an organization achieve the level of “tenured” 
security that they think they desire, they can never again carry out their 
mission, 

* Every time a truly urgent technological achievement is required by our 
nation, a new organization must be assembled. 
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Section 8 


From ‘Haunting Concern’ to Informed Response 


in recalling the busy days of 1955, Dwight D. Eisenhower would surely 
have given primacy to two events, The first was international in character: the 
“Open Skies” proposal which he had made to the Soviets at Geneva on 21 
fuly, urging mutual consent for aircraft overflight of each other's territories as a 
means of allaying “the fears and angers of surprise attack.’121 He had been 
disappointed and distressed when his offering was rejected—in an off-hand 
and casual manner—and had summarized the event in a trenchant comment: 
“Khrushchev’s own purpose was evident—at all costs to keep the USSR a 
closed society." 














The other focus of his recollection would be personal in nature (if 
anything in a President's term is truly persanal): in September of that year he 
had experienced a very serious heart attack. Fortunately, his recovery had 
been so swift and complete that he was able to run for a second term of office. 
He enjoyed five years of peaceful retirement before the cardiac problem 
recurred, in 1965. Once again, his recovery was swift and reassuring. The third 
attack, in April 1968, was a different matter: he entered Walter Reed Army 
Haspital at once, staying there until the end of his life, in 1969. 


One February day, in 1969, Eisenhower mused to a friend that he missed 
the excellent intelligence briefings which he had received during his White 
House days, He went on to wonder, in particular, what improvements might 
have occurred in the technology of overflight photographic reconnaissance. 
His friend promised to arrange a “state-of-the-art” briefing. '? His request was 
relayed across the city to the National Photographic Interpretation Center, 
which was presided over by Arthur C. Lundahl. Characteristically, Lundahl 
welcomed the request; he had briefed Eisenhower several times previously 
and found him an excellent audience. 














Lundahl was respected and honored in the US Intelligence Community as 
the nation’s most knowledgeable and articulate briefer. He was a superb 
photo interpreter in his own right, and combined his technical skill with a 
warm enthusiasm for the subject and strong empathy with the audience, He 
had recognized, early in his career, that the usual audiences—whether 
military or civilian—should not be expected to have a photointerpreter’s 
insight into what was on the briefing boards, so he had become a master at 
tailoring presentations to that human condition, helping lay audiences tran- 
scend their inherent limitations. Lundahl knew, for instance, that a profession- 
al who had studied the USSR‘s Tyuratam missile launching facility in detail for 
five years could exclaim enthusiastically over a minor, new construction 
element, while, to a layman, the object might appear, at most, as a vague blob 
or blur. The ubiquitous character of this problem was well-illustrated by 
Robert F, Kennedy’s remarks on a momentous briefing, given at the White 
House on 16 October 1962: 











At 11:45 that same morning, in the Cabinet Room, a 
formal presentation was made by the Central Intelli- 
gence Agency to a number of high officials of the 
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government. Photographs were shown to us. Experts 
arrived with their charts and their pointers and told us 
that if we looked carefully, we could see there was a 
missile base being constructed in a field near San Cristo- 
bal, Cuba. |, for one, had to take their word for it. | 
examined the pictures carefully, and what | saw ap- 
peared to be no more than the clearing of a field for a 
farm or the basement of a house, | was relieved to hear 
later that this was the same reaction of virtually every- 
one at the meeting, including President Kennedy. Even a 
few days later, when more work had taken place on the 
site, he remarked that it looked like a football field.174 





Now it had been absolutely clear to Lundahi that the Soviets had, at this 
location and as of this date, introduced intermediate-range ballistic missiles 
into Cuba; to his audience, none of whom rose to dispute his analysis, the 
San Cristobal missile site, as seen from the U-2, looked like a fuzzy farm, a 
basement, or vaguely like a “football field.”""25 





There was also another version of the audience’s response, reported to 
Lundahl later that day, which he (understandably) cherished. This version 
illustrates his point about photo interpreters and laymen: 


RFK to JFK: Did you see the missiles site? 


JFK: Did you? 

RFK: Frankly, no! 

JFK: Neither did |, but he was certainly convincing, 
wasn’t he? 


Lundahl ranked Eisenhower as one of his best audiences. He knew from 
experience that the President would follow a briefer’s words intently; he had 
continued the habit, from White House days, of closing in on the photogra- 
phy, from time to time, with a huge mag MVNg Blas and a firm, “Now show 
me exactly where that is and why you call it what you did.’’726 











Lundahl selected photographs for the Walter Reed briefing, using two 
criteria: he wanted to update Fisenhower on the most important develop- 
ments at denied foreign locations and he wanted to vignette technological 
improvement in the intelligence enterprise which Eisenhower had boldly 
godfathered during his White House years. Lundahl had no qualms about 
including U-2 photography in his briefing; he wanted to reassure Eisenhower 
that—in spite of one distasteful episode—the U-2 had been, and continued 
to be, a primary intelligence collector. Its more sophisticated offspring—the 
A-12 OXCART (predecessor of the SR-71)—-had also overflown vast areas, 
ever monitoring the captive USS Pueblo in North Korea’s Wonson Harbor. 
He chose photos obtained by the Ryan-147 drone to show that not all 
collection had to be done at high altitudes, particularly when one was 
supporting ground forces. Finally, he selected CORONA/KH-4, GAMBIT- 
1/KH-7, and GAMBIT-3/KH-8 photography to show the steady technological 
growth in satellite reconnaissance capability, 
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On 13 February 1969, Lundahl, his assistant Frank Beck, and DCI Richard 
Helms were welcomed by Eisenhower in his suite at Walter Reed hospital. 
Eisenhower, clear-eyed, and ruddy-faced, was as sharp of mind as ever. Beck 
held briefing boards at the foot of the bed, moving them nearer whenever 
the President requested a close look (and an opportunity to wield his 
magnifying glass). Eisenhower shared in the presentation with his old 
enthusiasm, asking many questions, and remarking his “great satisfaction” 
over the fine results obtained by the new reconnaissance systems. 127 








Eisenhower must have been equally satisfied with another consideration, 
not specifically mentioned in the briefing, but implicit in every sentence and 
photograph, Thanks to the reconnaissance systems which his foresight had 
nurtured into being, his large vision of “Open Skies’—waved aside so 
cavalierly by the USSR at Geneva 14 years before—had become a positive 
reality. Day after day, orbiting satellites were holding denied areas in a steady 
gaze. 


The “haunting concern’ of the 1950s had been replaced by the 
informed response of the 1960s. 


Presidential Commendation 


Fifteen years later, in August 1984, another Republican President, Ronald 
Reagan, commented eloquently on GAMBIT’s contribution to US intelligence 
in the following message sent to the National Reconnaissance Office: 


Commendation to the GAMBIT Program 


When the GAMBIT Program commenced we were 
in the dawn of the space age. Technologies we now take 
for granted had to be invented, adapted, and refined to 
meet the Nation’s highest intelligence information needs 
while. exploiting the unknown and hostile medium of 
space. Through the years you and your team have 
systematically produced improved satellites providing 
major increases in both quantity and quality of space 
photography. 


The technology of acquiring high quality pictures 
from space was perfected by the GAMBIT Prograrn 
engineers; GAMBIT photographic clarity has yet to be 
surpassed. Through the years, intelligence gained from 
these photographs has been essential to myself, my 
predecessors, and others involved with international 
policy decisions, These photographs have greatly assist- 
ed our arms monitoring initiatives. They have also pro- 
vided vital knowledge about Soviet and Communist Bloc 
scientific and technological military developments, 
which is of paramount importance in determining our 
defense posture, 
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A generation of this Nation’s youth has grown up 
unaware that, in large measure, their security was en- 
sured by the dedicated work of your employees. Nation- 
al security interests prohibit me from rewarding you with 
the public recognition which you so richly deserve. 
However, rest assured that your accomplishments and 
contributions are well known and appreciated at the 
highest levels of our Nation’s government. 
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Appendix A 


GAMBIT—Key Contributor to National Security Intelligence 


National intelligence Requirements Management 





Prior to examining some of the significant contributions the GAMBIT 
program made to US national security because of its ability to resolve 
intelligence questions or problems, it is useful to understand the management 
structure that provided intelligence requirements guidance over the almost 
21-year life span of this remarkably successful program. 








In 1963, the Intelligence Community's overhead intelligence requirements 
were managed by the US Intelligence Board (USIB) through its Committee on 
Overhead Reconnaissance (COMOR). COMOR was created in August 1960 
“for the purpose of providing a focal point for information on, and for the 
coordinated development of, foreign intelligence requirements for overhead 
reconnaissance projects and activities of the Government over denied ar- 
eas."8 This organization came into being several weeks before the first 
successful CORONA mission. CIA’s James Q. Reber was appointed the first 
chairman of COMOR. 





Prior to 1960, the Ad Hoc Requirements Committee (ARC), which was 
initially established in 1955 to provide collection guidance for the U-2 
program and which subsequently provided requirements guidance for the 
early CORONA missions, was responsible for national imagery requirements. 
Reber had been chairman of the ARC from its inception. There also existed, 
prior to the establishment of COMOR, a USIB Satellite Intelligence Require: 
ments Committee (SIRC) charged with defining required system performance 
capabilities so that USIB could provide useful guidance to the satellite 
development agencies. In 1959, the SIRC called for imagery satellite system 
capabilities of 20-, 5-EZ@@-foot ground resolution. Although this stated 
resolution requirement did not directly influence the development of any US 
reconnaissance satellite system, it was the first time that a national intelligence 
entity had attempted to define such a system’s capabilities for meeting 
national intelligence needs. 





























The responsibilities of the ARC and the SIRC were subsumed into 
COMOR, when it was established in 1960. The membership of COMOR was 
comprised of designated officials of the departments and agencies which 
constituted the Intelligence Community as represented on the USIB: CIA, DIA, 
NSA, State, Army, Navy, Air Force. 


Consultants were appointed from agencies engaged in system develop- 
ment and imagery exploitation—the National Reconnaissance Office (NRO) 
and the National Photographic Interpretation Center (NPIC). 
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in July 1967, the Intelligence Community responsibilities for SIGINT and 
PHOTINT were separated and a new committee, the Committee on Imagery 
Requirements and Exploitation (COMIREX), under the chairmanship of CIA’s 
Roland S. Inlow, was established to manage expanded responsibilities for 
overhead imagery collection and exploitation.'?9 (See chart below). 


Then, in 1975, the Civil Applications Committee (CAC) was established 
with representatives from the Departments of Commerce, interior, and 
Agriculture, the Environmental Protection Agency (EPA), and the Agency for 
International Development (AID) to exploit satellite imagery for unique civil 
requirements. COMIREX. was charged with overseeing the activities of the 
CAC to insure national imagery security policies were adhered to in the use of 
any authorized imagery. Only domestic imagery was eligible for use by CAC 
agencies, except for AID, where imagery of national disasters such as drought, 
famine, and flood, was provided to assist the US Government in determining 
humanitarian aid requirements. 


The day-to-day management of the Intelligence Community’s collection 
and exploitation requirements was handled by two COMOR working groups; 
the Photo Working Group (PWG) was responsible for managing collection 
requirements and the Exploitation Subcommittee (ExSubCom) was responsible 
for providing exploitation guidance to the national exploitation centers, With 
the establishment of COMIREX in 1967, the PWG was changed in name to the 
Imagery Collection Requirements Subcommittee (ICRS), with its primary 
functions remaining unchanged. 


A major factor that affected the Intelligence Community's interface with 
GAMBIT Operations was the formal establishment of the National Reconnais~- 
sance Organization (NRO) in 1961. All nationally-approved collection require- 
ments were provided to the satellite operator through the NRO‘s newly- 
formed Satellite Operations Center (SOC), located in the basement of the 
Pentagon. Thus, by the time of the first scheduled GAMBIT mission, a 
completely different satellite operations management concept from that 
existing during the early CORONA program was in place, albeit its formation 
was preceded by considerable political infighting between the CIA and the 
NRO on roles and missions, authorities, and management responsibilities, 


COMIREX Membership 
Roland Inlow Air Force, Navy, BIA, 


DMA, Army, 
CIA, NSA, Stale 
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in 1977. all SOC responsibilities for GAMBIT operations were transferred 
to 
This created an even more cohesive bond between 

the intelligence requirements manager (COMIREX) and the system operator— 
NRO _ In recognition of its broad responsibilities and authorities, 
was designated, in 1981, an Operating Division (OD-4) under the 
Secretary of the Air Force 


OD-4 played a significant role in the success of the GAMBIT program. Its 
primary goal was to satisfy intelligence requirements to the maximum extent 
possible without “breaking” the satellite. To accomplish this it continuously 
instituted new operational procedures and changes to improve collection 
capabilities. The basic philosophy was to take any actions possible that would 
improve requirements-satisfaction without adversely affecting the “health” of 
the satellite or precluding it from accomplishing its total mission. OD-4, for 
example, was instrumental in greatly increasing the number of operations 
GAMBIT could achieve by demonstrating that roll-rates could be increased 
safely and the time period for each operation significantly reduced. The close 
working relationship between the COMIREX staff and OD-4, existing through- 
out the program, also contributed to GAMBIT’s success. The following is 
p oipae from a letter to the Director, NRO, from Chairman 

OMIREX, expressing his appreciation for the outstanding efforts of the OD-4 
team in responding to national intelligence tasking. 


| would like to extend my appreciation to you for 
the outstanding performance of OD-4 KH-8 [GAMBIT-3] 
system operators in their operation of the final KH-8 
Mission recently completed. 


This KH-8 team was essential to the successful 
acquisition and satisfaction of various Intelligence Com- 
munity collection problems. Additionally, the operators 
were often requested to provide studies and assistance 
on unique and/or sensitive requirements within a very 
short time frame. Their never-flagging spirit, flexibility, 
and “can do” attitude resulted in a high requirement 
satisfaction record and the appreciation of the entire 
Intelligence Community for their efforts, 


Again, in keeping with the superior standards estab- 
lished by the National Reconnaissance Office, the KH-8 
system team deserves special recognition from all who 
benefited from their professionalism and expertise.'°° 


COMIREX and the NRO (QD-4) constituted two nationally chartered 
organizations necessary to assure imagery requirements; they were controlled 
and managed in the best possible national interest: (1) COMIREX to define and 
prioritize imagery collection, exploitation, and distribution requirements and 
(2) the NRO to translate collection requirements into command instructions 
and content and accomplish on-orbit collection, utilizing sophisticated target- 
ing software, weather forecasting, and verification capabilities. 
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GAMBIT Imagery Security Policy 


GAMBIT imagery and imagery products were controlled within the 
TALENT-KEYHOLE (TK) security system. This special system was developed to 
protect the imagery and imagery-derived products obtained from overhead 
reconnaissance systems. The TK security system was used primarily by the 
Intelligence Community for those persons who required certain knowledge 
about the physical characteristics and performance capabilities of the imaging 
system but did not require all the system technical and planning data (which 
was controlled under the BYEMAN security system). Each program also had a 
TK identifier: for GAMBIT it was KH-7 for the original configuration and KH-8 
for GAMBIT-3. 


Photointerpreters could be assisted in their analyses by knowing the 
physical characteristics and performance capabilities of the reconnaissance 
satellite itself, as well as the operational parameters of each mission. To help 
the photointerpreters, a special booklet was prepared on the GAMBIT system; 
this was. called the “KH-7 (later KH-8) System Manual’ and was security- 
controlled in the TK system. In addition, operational data unique to each 
mission were provided to the interpreters, usually covering such matters as 
vehicle attitude and altitude, solar elevation, and similar matters. Most 
Intelligence Community members were briefed at the TK level only, rather 
than at the more comprehensive BYEMAN level; consequently, reference to 
satellite reconnaissance systems was usually made by using TK designators. 
Thus GAMBIT was known as KH-7/KH-8 in intelligence circles. 


Early in the GAMBIT program, TK clearances were severely restricted, 
which limited the number of Intelligence Community users who had access to 
GAMBIT imagery or imagery-derived products. These tight restrictions pre- 
vented GAMBIT-derived intelligence from being made available to organiza- 
ttons and activities that had clearly demonstrated a requirement for such 
intelligence--particularly DoD field elements. 


As GAMBIT’s collection capabilities steadily improved, it became appar- 
ent that the depth and great value of the satellite-derived information made it 
essential to also make the data available to lower-echelon military and 
intelligence Community users outside the TK compartment. Accordingly, in 
November 1973, President Richard Nixon approved DCI William Colby’s 
recommendation to modify some of the strict security controls on the satellite 
program imagery. Specifically, the DCI was authorized to remove from TK 
control (after consultation with the Secretary of Defense) such photographic 
products as he deemed appropriate, provided that the products so removed 
were appropriately classified and did not reveal the sensitive technical 
capabilities of current or future intelligence satellite systems. This authoriza~ 
tion resulted in having most of the product (except original format film and 
almost all of the information derived from it) eligible to meet the requirements 
of US intelligence users at the Secret level—outside the TK security control 
system, This action significantly increased the use of intelligence derived from 
the GAMBIT program. The chairman of COMIREX managed, and continues to 
manage, the TK security system for the DCI. 
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The BYEMAN Control System, which manages access to operational and 
program data on NRP programs, is managed by the NRO; it was unaffected by 
the DCI’s modifications to the TK security system. 


Anticipation of Success 





As the launching date of the first GAMBIT mission drew near, a sense of 
excitement and anticipation was apparent throughout the Intelligence Corn- 
munity, Although the NRO had shown simulated GAMBIT imagery to CO- 
MOR and other Community organizations, it was difficult for some Communi- 
ty members to actually accept the fact that imagery satellite technology could 
progress so far and so fast. To improve imagery resolution from as poor as 50- 
foot ground-resolved-distance (GRD), or worse, on the earliest CORONAs to 
a projected two feet on GAMBIT, in the space of less than three years, was a 
spectacular technical achievement and the potential for satisfying priority 
intelligence requirements was tremendous. The scientific and technical (S&T) 
organizations of the military services eagerly awaited the high-resolution 
satellite imagery which would allow them—for the first timeto perform true 
S&T analysis. Could the imagery really be as good as predicted? The Intelli- 
ne Community was not disappointed. With the successful recovery of the 
first GAMBIT-1/KH-7 mission on 14 July 1963 (GMT), the system's potential-— 
in terms of high-resolution capability—was clearly demonstrated, despite the 
fact that only three high priority national targets were acquired. 











GAMBIT enabled the photointerpreter/analyst to do precise order-of- 
battle identification and true technical intelligence reporting for the first time 
using satellite imagery. The capability to enlarge the original negative 100 
times—or as much as 2,000 times later in the program—greatly assisted in 
exploitation of the imagery for technical details. It could be said that the 
CORONA program removed blinders from the Intelligence Community, with 
respect to worldwide denied territories, and now GAMBIT provided the 
required image quality to allow unambiguous intelligence judgments concern- 
ing foreign weapons developments, weapons deployment, order of battle, and 
command-and-contro! and CC&D information, among other areas of intelli- 
gence need where high-resolution imagery was essential. For the first time, the 
non-photointerpreter would find it easier to believe what he was being told; 
he could actually identify targets in the imagery. 


























Requirements Definition Challenge 


The development of GAMBIT and its relatively small footprint (5-nm 
swath, variable length) as compared to CORONA‘s broad coverage (140-nm 
swath) presented new challenges for the Community in Te its collection 
requirements. Whereas CORONA was capable of covering huge areas of 
denied territory and large numbers of targets in a single operation, GAMBIT 
would normally be programmed against single targets. Thus GAMBIT was 
characterized as a “surveillance” system as opposed to CORONA, which was 
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a “search” system. (Surveillance is defined as periodic coverage of known 
installations, including intelligence on equipment and activity associated with 
both.) 


For early GAMBIT missions, requirements were prioritized on a target-by- 
target basis. Thus, if there were two important targets in close proximity, a 
decision had to be made as to which had the higher priority, so that the 
targeting software algorithm could make a proper selection. This led to very 
vigorous debates among the PWG/COMOR members as to which targets 
were of highest national importance. Such debate was critical, especially early 
in the program, when there was usually only a single access to many of the 
important target areas. A typical early method for resolving priority conflicts 
was to plot each satellite revolution and its access swath on a large-scale map 
that also contained all the priority targets. Every revolution was then reviewed 
by the PWG and, in cases of conilict, the problem was resolved by arbitrary 
‘fine tuning’ of target priorities. This was sometimes a long-drawn-out 
acrimonious process that left all parties dissatisfied. Sometimes it was also an 
exercise in futility, as the actual orbit achieved after launching often varied 
significantly from the planned orbit, and a special meeting would be needed 
to repeat the entire “tuning” process. It was obvious that this procedure could 
not be used effectively for an extended period, since both the mission 
duration grew and the number of requirements increased rapidly—from a few 
hundred targets in 1963 to more than] J by 1984. (See the Surveillance 
Target Requirements Table for an illustration of numbers of unique targets and 
requirements for FY-84.) 


In solving the requirements-management problem a requirernents struc- 
ture was developed in which sets of like requirements—such as Soviet $5-11 
ICBM complexes—were grouped into unique “problem-oriented sets” (POS) 
and assigned a collection priority based on substantiated intelligence need. 
Within these POSs, individual requirements that had a high current interest, 
such as on-going modifications at an ICBM site, could be placed in a special 
high-current-interest POS with a suitable priority for improving chances of 
successful collection. NRO simulations conclusively demonstrated to the 
Community that GAMBIT targeting software, by incorporating such factors as 








and so on, could handle target selection much more 
effectively than could the manual method of the PWG. This improved 
methodology for managing target requirements evolved into what became 
known as the COMIREX Requirements Structure (CRS). The CRS has four 
principal structural elements: The intelligence problem (IP), collection problem 
sets (CPS), exploitation problem sets (EPS), and reporting requirements. 
Together, these structural elements served to integrate imagery collection, 
exploitation, and reporting requirements, thus making imagery intelligence 
more responsive to user needs, while, at the same time, facilitating the 
management of imagery requirements and the evaluation of the imagery 
intelligence process. 
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Elements of the COMIREX Requirements Structure 


COMIREX Automated Management System (CAMS) 


As the definition of intelligence requirements grew more complex and 
GAMBIT and other NRO imagery satellite programs delivered increasing 
amounts of imagery, the need for an automated, interactive requirements 
management system became imperative. Although some computer support to 
the management of imagery satellite intelligence requirements was available 
to the community from the earliest days of the CORONA program, all such 
support was in the form of off-line programs that were useful in mission 
planning and requirements analysis, but had little utility for near real-time 
management of requirements during the course of a mission. In addition, the 
Community members could not directly access the national data base to 
retrieve data on target requirements, imaging attempts, and past coverage. 
This shortfall was eliminated in 1976, when the COMIREX Automated Man- 
agement System (CAMS) became operational. For the first time, Intelligence 
Community members could use a CAMS computer terminal located in their 
own facility to nominate a collection or exploitation requirement. if the 
requirement was of a time-sensitive nature, for example, a SIGINT tip-off 
indicating an on-going ICBM loading exercise at an operational ICBM com- 
plex, the COMIREX Staff could take immediate action by directly tasking the 
NRO to attempt coverage of this requirement on a priority basis. Provided an 
imagery satellite was on orbit, it could be tasked against such a requirement in 
a matter of minutes, rather than hours or days. 
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National imagery Expleitation Responsibilities 


in 1961, National Security Council Directive (NSCID) No, 8 established 
responsibility and procedures for the efficient conduct of imagery exploitation 
in response to national foreign intelligence questions, It created the National 
Photographic Interpretation Center (NPIC)—for national priority exploitation 
of satellite imagery—and charged it with providing support services to imagery 
exploitation organizations in the Washington, D.C., area. The NPIC was alsa 
charged with maintaining an up-to-date, consolidated file on imagery-derived 
target data to serve national and departmental needs. The NSCID directed 
that imagery exploitation requirements uniquely departmental in nature, for 
example, DoD studies, were not the direct responsibility of the NPIC; they 
were to be undertaken by the departments concerned. Those agencies 
without photointerpretation capabilities, such as the State Department, could 
call on NPIC to meet its unique readout requirements. 


Consistent with NSCID No. 8, a National Tasking Plan for the Exploitation 
of Multi-Sensor imagery was promulgated in January 1967. This plan defined 
the specific roles and responsibilities of Intelligence Community imagery 
exploitation organizations, which included NPIC, CIA, DIA, Army, Navy, and 
Air Force, in response to national requirements. National requirements for 
imagery exploitation by the Intelligence Community were to be developed 
and managed by COMIREX. 


Film-Dissemination Responsibilities 


Requirements for overhead imagery dissemination are prescribed by the 
Exploitation Subcommittee of COMIREX in response to Community needs. 
Imagery products ta be disseminated include film, exploitation data, and 
printed matter. Additional imagery-related material which must be included 
with the product are such things as target coverage data, film indexing, camera 
performance evaluation, mapping, cloud coverage/general weather, require- 
ments satisfaction, and evaluation of overall system performance. The dissemi- 
nation process is dynamic, continuously supplying data, whether it be on film 
products, on operational control data and management of a mission under- 
way, on future mission planning data, or on the exploitation of end-products. 


National Photographic Interpretation Center (NPIC) 


NPIC plays a very important role in the success of overhead imagery 
programs. The collection of large volumes of high-resolution imagery would 
serve little purpose without a dedicated and responsive organization to exploit 
and report on key intelligence information derived from each mission as well 
as on routine information, such as order-of-battle, on which continuing and 
long-range intelligence decisions are based. NPIC provided outstanding 
readout reporting to meet national intelligence exploitation requirements 
throughout the GAMBIT program. GAMBIT exploitation was divided into 
three phases: 
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Phase 1 Exploitation and reporting of COMIREX-defined. highest-priority 
targets within 48 hours of receipt of mission film and second-priarity 
targets within five to nine days. 

Phase W. Expl igitation, reporting, and data base entry of ail targets to be 
accomplished before the launching of the next GAMBIT, 

Phase Hil, Detailed exploitation and reporting of selected targets.in support of 
special (all-source) intelligence reports and studies/estimnates at the 
national intelligence level, 


in addressing national exploiiation of GAMBIT imagery it Is appropriate to 
mention the first Director of NPIC, Mr. Arthur C. Lundahl. A superb technician 
in the science of photographic interpretation and photogrammetry, Lundahl 
used the talents of individuals from diverse disciplines—photointerpretation, 
photogrammetry, printing. and photo-processing, automatic data processing, 
cammunication and graphic arts, collateral and analytical research and techni- 
cal analysis—to. extract maximum intelligence from thle 2385 During his 
remarkable career he deservedly enjoyed the confidence of Presidents Eisen- 
hower, Kennedy, Johnson, and Nixon, as well as that of senior intelligence 
oe within the Central Intelligence Agency and the Department of 
Defense, 
































Arthur C. 
LUNDAHL 
Director, NPHC, 1961-1973 
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Development of the National Imagery interpretability Rating Scale 


As GAMBIT matured, in terms of both quality and quantity of imagery, 
and as national collection and exploitation requirements rapidly expanded 
and became more complex, it became apparent that the Community needed a 
better measure for rating the quality of imagery in terms of satisfying stated 
requirements. The measure that had been in use since the first successful 
satellite mission consisted of assessing the pictures as Good, Fair, or Poor. This 
scale did not give the user or the collector sufficient information on the 
probability that the imagery would answer a specific intelligence need, such as 
being able to differentiate between a T-54 and a T-55 tank. 











The word “quality” has a different meaning for photoscientists than it 
does for collection-system engineers. To avoid misunderstanding, a National 
Imagery Interpretability Rating Scale (known more familiarly by its abbrevia- 
tion NIIRS, and pronounced “‘nears’) was developed. NIIRS substitutes the 
phrase “information potential for intelligence purposes” for the word “quali- 
ty.” The purpose of this scale is stated concisely: “to obtain from the 
photointerpreter a judgment as to the interpretability of an acquired image.” 
As a result of adopting the NIIRS concept in 1972, the Community users 
acquired a quick, accurate method for assessing whether or not a requirement 
had been met and, in turn, the collection manager (COMIREX) had a reliable 
system for continuing tasking of the collector (NRO) and cancelling tasking 
once the required NIIRS quality had been achieved, The NIIRS rating scale 
ranged from 0 (which meant that interpretability of the imagery precluded its 
use for photointerpretation) to 9 (which provided the highest interpretation 
capability). The following summary includes typical examples for the ten NIRS 
categories, 





interpretability Criteria 








Rating Category 0 














Interpretability of the imagery precludes its use for photointerpretation 
due to obscuration, degradation, or very poor resolution. 








Rating Category 7 
Detect the presence of large aircraft at an airfield. 
Detect a launching complex at a known missile-test range. 
Detect armored /artillery ground forces training areas. 
Rating Category 2 


Count accurately all large straight-wing aircraft and all-large swept/delta- 
wing aircraft at an airfield. 
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Identify a completed Type Ill-C launching area, within a known ICBM 
complex, by road pattern/hardstand configuration. 


Rating Category 3 


Count accurately all straight-wing aircraft; count accurately all swept- 
wing aircraft; and count accurately all delta-wing aircraft at an airfield. 





Detect vehicles/pieces of equipment at a SAM, SSM, or ABM fixed-missile 
site. 


Rating Calegory 4 


identify a fighter aircraft by type, when singly deployed. 





identify an SA-2 or CSA-I missile by the presence and relative positions of 
wings and control fins. 


Identify trucks at a ground forces installation as cargo, flatbed, or van. 
Rating Category 5 
Detect the presence of call letters/numbers and alphabetical country 
designator on the wings of large commercial/cargo aircraft (where alpha- 


numerics are three feet high or greater). 


Identify an SA-1 transporter by overall configuration and details of chassis 
construction, 


Identify a singly deployed tank at a ground forces installation as light or 
medium/heavy. 





Rating Category 6 


























Identify a FAGOT* or MIDGET* fighter aircraft by canopy configuration 
when singly deployed. Identify the following missile ground support equip- 
ment at a known strategic missile site: warhead/checkout van and fuel/oxi- 
dizer transporter. 


Rating Category 7 
identify the pitot boom on a FLAGON* fighter aircraft. 


identify a strategic missile transporter/erector (fixed or mobile system) 
when not in a known missile activity area. 


Rating Category 8 
identify on a FISHBED-J* fighter aircraft, the dielectric patch outboard on 
each wing leading edge and the horizontal tail-plane tip spikes. 


* NATO designators for Soviet aircraft. 


SECRET 


Handle via 
BYEMAN-TALENT-KFYHOLE 
Control Systems fointly 
-131- BYE 140002-90 



































Approved for Release: 2016/12/07 C05096582 


Approved for Release: 2016/12/07 C05096582 




















NRO APPROVED FOR 
RELEASERFF September 2011 
NOFORN-ORCON- 


identify the VHF antenna on the forward transit support assembly of an 
SA-4 transporter/launcher. 


Rating Category 9 


identify on the appropriate model FISHBED fighter aircraft: wing flap 
actuator fairings; fairings in after-burner area above horizontal tailplane; pitot 
boom pitch-and-yaw vanes (when uncovered), and air dump port forward of 
canopy. 











Identify a Mod-3 SA-2 missile by the canards (just aft of nose). 


rhe fully developed GAMBIT-3 was the only overhead imagery system 
canable of consistently acquiring imagery 





Weather Support 


Weather support to GAMBIT was provided by a special program-cleared 
element of the Air Force’s Global Weather Central (GWC) facility located at 
Strategic Air Command Headquarters in Omaha, Nebraska. GWC used inputs 
from US weather satellites, weather station reports (including those of the 
Soviet Union), and pilot reports to provide support to US imagery reconnais~- 
sance satellite operations. 


GWC personnel were also attached to the NRO to pravide close interac- 
tion in areas of mission scheduling, planning, and on-orbit operations. 


Weather support did not play a key role in early GAMBIT operations, 
since the missions were not film-limited (due to their short on-orbit times), 
Access to priority targets was limited and the number of target requirements 
was initially small; however, as mission length extended, weather support 
played an increasingly important role in contributing to optimum film utiliza- 
tion and, in turn, mission success, Weather support was utilized both in the 
mission-planning stage (climatological influence on mission scheduling and 
orbit selection) and on-orbit operations (target weather forecasts to influence 
target selection and target verification to determine probability that a target 
had been imaged successfully). As the GAMBIT le dee matured and became 
more sophisticated, GWC’s weather support developed similarly. A measure 
of the importance of weather support to GAMBIT was the amount of cloud- 
free imagery returned using actual weather support versus that which could be 
expected when using statistical climatology data. For example, in the case of 
areas of greatest intelligence interest in the Eurasian land mass, climatology 
showed about 65% of the earth’s surface as normally cloud-covered. There- 
fore, if requirements were programmed disregarding the weather factor, one 
could expect returns of only about 35 percent cloud-free imagery; however, as 
missions were extended and weather forecast capabilities were routinely 
utilized, the cloud-free return averaged 70 percent with a high of approxi- 
mately 80 percent cloud-free. In effect, weather support to the mature 
CAMBIT program made it possible to double the amount of cloud-free 
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imagery and, in turn, significantly increased the level of intelligence require- 
ment satisfaction, On the preceding pages are colored charts illustrating the 
weather problem: the first chart shows the mean cloud-“freeness’’ for the 
month of January, the second shows the same data for the month of July. For 
both months, there is less than a 40-percent chance of observing a target in 
the primary areas of interest on a given day. 





A weather satellite was developed and managed in the “white” world by 
the Air Force and treated initially as a classified Special Access Required (SAR) 
Program (Air Force Program 417). In reality, the development was funded by 
the NRO and was used primarily to support NRO photographic programs, 
although other military users (including tactical commands) routinely used the 
data. The program goal was to have a morning satellite, called a ‘‘Scout,” for 
forecast purposes with an afternoon Scout for verification, Due to unanticipat- 
ed mission failures, it was not always possible to have the desired morning- 
afternoon satellite combination continuously on orbit. Data as current as 
about three hours old could be applied to GAMBIT weather forecasts when 
the morning weather satellite was operational. 











GAMBIT Intelligence Utility 


The CORONA program provided, for the first time in US history, a 
capability to monitor military and industrial developments over vast areas of 
the Soviet Union and other denied areas of the world. Although CORONA 
provided immeasurable contributions to national security, its resolution was 
not good enough to answer numerous critical intelligence questions, such as 
those regarding weapons development, that the United States needed to 
guide counter weapons. development. Nor could it provide the image quality 
the scientific and technical (S&T) intelligence organizations required to do true 
S&T analysis. GAMBIT aptly filled this high-resolution need and, by the end of 
the program, was routinely collecting imagery of 9@™ ground resolved 
distance (GRD), or better. The olowens Table illustrates the wide range of 
target categories and geographic areas that GAMBIT was able to eb 
routinely. Although the data shown are for a single GAMBIT mission, the 
numbers and distribution are typical for the mature GAMBIT system. 





























it has been asserted by individuals responsible for major weapon system 
developments that one of the greatest contributions of GAMBIT was the 
billions of dollars it helped to save in US weapons development. For the first 
time, US personnel had enough detailed information and accurate mensura- 
tion data to develop engineering drawings on foreign weapons capabilities. 
This facilitated the design of cost-effective counter weapons systems; it was no 
longer necessary to design against a “worst case’ possibility. 
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in 1981, the NPIC identified a number of key historical events far which 
GAMBIT provided significant intelligence information.19> They were: 


a. The Soviet strategic submarine story with emphasis on the Y- and D-class 
submarines (1969-75). 

b, The Soviet Union vs. United States race to the moon, with emphasis on 
Launching Complex J at Tyuratam Missile Test Center (1965-72), 

c. The Soviet ground order-of-battle story to include: 

(1) Unit reporting (1973-present). 
(2) The Sino-Soviet border (1965~present). 

d. The Soviet strategic missile story, with emphasis on 55-9 developments 
(1964-71). 

€. Variations in aircraft (a number of examples exist although the Bear-F 
variants were cited) (1969-present). 

f. Communication vehicles/equipment first identified by GAMBIT. This may 
ultimately include big radars like DOG HOUSE, HEN HOUSE, and over- 
horizon detectors (1963-present). 

g. The Anti-Ballistic-Missile vs. Long-Range SAM (SA-5) Controversy 
(1963-69), 

h. The development of large solid-propellant motors for strategic missiles at 

Paviograd (1969-present). 

i. The §S-16/20 mobile-missile story from birth to deployment 
(1972-present). 

j. The Caspian Sea Monster story (1967-present). 

k. The evaluation of Soviet reconnaissance programs, based on the sighting 
of Seiman Stars (197477). 

I. The development of Soviet camouflage, concealment, and deception 
techniques (1963-present). 

m. The construction of suspect advanced weapons-related facilities in 

China (1967-72). 
n. The identification of the Chinese planar-array antenna (1974). 
































Satisfaction of Major Intelligence Requirements 


The following photographs are examples of GAMBIT’s continuous contri- 
bution to satisfying major intelligence requirements during the 1963-84 
timeframe. 
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@ Soviet Bailistic-Missileé Submarine {(SSBN) Production. In the 1960s and 
1970s the Soviet push for auclear supremacy was of great concern to US 
leaders. (ne of the greatest concerns was the construction rate and opera- 
tlonal capabilities.of Soviet migsiledaunching submarines known as SSBNs, 
GAMBIT imagery. could closely monitor the production rate of various SSBN 
models, as well as provide technical intelligence details on numbers and types 
of propellers, number and size of missile tubes, hull construction (particularly 
important in designing the type of weapon required to-sink it}, surfaced and 
submerged displacement, and so on, Operational training and deployment 
tactics Could be monitored, since GAMBIT imagery could identify specific 
submarines by unique hull markings. The following graphics are typical 
examples of GAMBIT imagery associated with the SSBN problem, Graphic C 
clearly demonstrates the high-resolution qualities of GAMBIT, when com- 
pared to the HEXAGON/KH-9 search system, Both images have been enlarged 
30 times, Graphic £ shows GAMBIT’s capabilitv to detect decention attemnts 
easily. The imagery of 27 June 1974 identified 

imagery of 3 and 4 July 1974 is from the second bucket of the mission. 








































{A} Delta-Class Hull-Staging Area at Severodvinsk—-20 May 1973 
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® Missile Test Ranges. GAMBIT provided insight into Soviet and Chinese 
missile and. space development and operational procedures by observing 
major missile test facilities on a regular basis. Indications of new ICBM, IRBM, 
ABM, SAM, mobile ballistic-missile systems, or space-launching vehicles were 
routinely detected at these ranges. This information. was vitally important te 
strategic planners, as well as to representatives at SALT discussions and other 
arms negotiations. Graphics A through E are examples of test-range imagery. 
Graphic Sof clearly shows the extensive damage resulting from catastrophic 
failure.of Soviet launching attempt on the Tyuratam j-Pad on 3 July 1969. This 
was just 17 days before the US launching of Apollo-11 which involved the first 
manned excursion to the lunar surface. As a result of this accident and the US 
success, the Soviets abandoned further attempts of manned exploration of the 
Mace. 



































{A} Tyuratam Missile Test Center, Complex A—16 Mar 1968 
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(D) Shuanchengtzu Missile Test Center, PRC, Complex A—29 May 1967 
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@ Operational ICBM Compiexes. The Strategic Arms Limitations Treaties were 
made feasible by US capabilities to monitor Soviet strategic weapon deploy- 
ments. GAMBIT photography was a key in the S&T analysis of Soviet and 
Chinese ICBM complexes. Graphics A and B illustrate GAMBIT’s capability to 
monitor construction of new facilities and provide technical information on 
such important elements as command-and-control bunkers and silo harciness. 
Graphic C provides an illustration of GAMBIT’s capability to monitor site 
readiness prior to silo hardening-of all ICBM complexes. The Soviets attempt- 
ed camouflage and deteption at many operational bases; these were eagily 
detected on GAMBIT imagery as illustrated in Graphics D and EF, 



































(A) Itatka 1CBM 55-7 Soft Sife—18 Apr 1968 
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@ Sowert Ground-Force Divisions, GAMBIT imagery was used extensively in 
ihe mid-1960s to help resolve a dispute within the Intelligence Community 
concerning the size of the Soviet ground-lorce divisions. The dispute grew out 
of remarks by Premier Nikita Khrushchev that, as a result of Soviet ICBM 
deployment, Soviet armed forces could be reduced from 3.6 million to 2.4 
million. At the same time the Soviet Union claimed 80 cambat-ready divisions. 
These two claims were incompatible if all Soviet divisions were manried and 
equipped at the same level as those that could be observed by high-resolution 
aircraft photography in East Germany, Defense Secretary Robert McNamara 
ordered an imagery study, known as Operation MILOB, to. resolve this 
paradox, in the resulting concentrated examination of available imagery of the 
entire Soviet Belorussian Military. District, including over 5,000 prints of 
GAMBIT imagery, photointerpreters were able to determine accurately the 
amount of storage area for ground-force equipment. A major finding was that 
far fewer pieces of military equipment existed in Belorussia than had previous- 
iy been estimated; this confirmed that pround-force divisions within Soviet 
borders were smaller than those outside its borders and, therefore, that the 
Saviet Union had fewer ground troops and equipment than previous National 
intelligence Estimates (NIES) had assumed. The following graphic illustrates 
GAMBIT’s capability to do order-of-battle counts at Soviet graund-force 
installations, 



































Borisov. Army Barracks—15 Aug 1968 
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Scientific and Technical Intelligence 






GAMBIT’s contributions to scientific and technical 6&7) intelligence were 
unsurpassed. The matire system produced examples 
Furthermore, it exhibited excel- 
ent mensuration capabilities, allowing the S&T photointerpreter to perform 
accurate measurements on foreign weapons systems, command and contral 
and control systems. and research and development hardware. As. nated 
earlier, this saved the US Government significant defense funds in weapon 
development, as well as allowing accurate intelligence judgments of Soviet 
(and other countries’) offensive and defensive capabilities, 






The following ten graphics are illustrative of GAMBIT’s high-quality 
imaging capability, 


®@ Soviet Phased-Array Radars. Construction of the Soviet Phased-Array 
Radars relative to the ABM and ASAT questions was of high interest to the 
United States policymakers. High resolution imagery during the construction 
phase was especially important for analyses of system capabilities, 





Abalakove Phased-Array Radar 
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@ Determination of Silo Hardness. imagery of new, modern solid-propellant 
silas at the Pleseisk Missile Test Range, obtained by the GAMBIT system 
during the construction phase of new Soviet ICBM weapon systems, produced 
important information on silo hardness, launching design, as well as intended 
weapon systems, Such data were invaluable to US SALT/START negotiators, as 
well as for-strategic targeting planners. 





Plesetsk ICBM Siles 
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® Soviet Aircraft Carrier at Nikolayev. US policymakers and defense planners 
were able to monitor and measure construction, from the laying of the keel 
through the fitting-out process, of this Soviet aircraft carrier under construc- 
ton at Nikolayey Shipyard. 



































Soviel Aircraft Carrier Construction at Nikolayev Shipyard 
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® Soviet Delta-Class Submarine. GAMBIT imagery of a Delta-class submarine 
at Severodvinsk shipyard with its missile tubes open made. it possible to 
measure the numbers and types of missile tubes. This provided accurate 
oe of the submarine’s weapon system, indicative of its strategic 
treat. 



































Delta-Class Submarine With Missile Tubes Open at Severodvinsk 
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@ Soviet Deep-Space Radar. This 80X enlargement of the Soviet Deep-Space 
Radar Tracking facility at Yevpatoriyo, USSR, illustrates GAMBIT’s capability to 
image electronic equipment in great detail. 





Yevpatoriyo Deep-Space Radar-Tracking Facility 
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® Soviet AWACS Aircraft. GAMBIT imagery of this new AWACS aircraft made 
it possible to measure its radar and other antennas thereby providing 
information for judging its mission and capabilities. 



































New Saviet AWACS Aircraft 
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@ Typhoon SLBN Submarine. This image of the Typhoon. submarine at 
Severodvinsk iRustrates the level of detail achievable by high-quality-GAMBIT 
imagery. ; 
































Typhoon Submarine at Severodyvinsk 
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@ The Dual-Platen Camera. This illustration shows simultaneous. GAMBIT 
imagery of a Soviet communications satellite station using two different film 
emulsions to achieve specific S&T objectives. 
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@ Soviet BLACKJACK Bomber, Early KH-8 photography of an advanced 


bomber at the Kazan Airframe Plant was originally designated the Kaz-A. 


Later, it. was given the NATO designator BLACKJACK, 
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Kaz-A BLACKJACK Bomber at Kazan Airframe Plant 
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@ Golden Gate Bridge. A 40X enlargement of one-of the towers of the Golden 
Gate Bridge in San Francisco is included to allow the reader to relate GAMBIT 
photo-quality to a familiar object. 









































A Tower of Golden Gate Bridge as imaged by GAMBIT 
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® Soviet Enigmas, Throughout the GAMBIT Program, its high-resolution 
capabilities were called. upon frequently ta resolve perplexing intelligence 
questions—sometimes. with success, sometimes not. An example is the Soviet 
development of very large surface-effect vehicles in the Caspian Sea. GAM- 
BIT’s high-resolution capability provided accurate mensuration of many differ- 
ent versions and allowed US photointerpreters to estimate potential capabili- 
ties. The question of whether or not the “Caspian Sea Monster” has a military 
role has.not been determined to this date. See illustrations A and B. Graphic B 
demonstrates the ability to do engineering drawings from GAMBIT imagery. It 
is interesting to note that the last clear image (graphic C) of the “Caspian Sea 
Monster” was made on 11 August 1984 by the final flight in the GAMBIT 
SeEries. 





(A) ‘Caspian Sea Monster’—-19 Mar 1968 
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({B) Drawing of ‘Monster’ from GAMBIT imagery 





(C} Last GAMBIT Photo of ‘Monster’—11 Aug 1984 
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(B) Infrared Netting at $S-26 Mobile Base at Gresk-—-12 Apr 1981 
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@ Weapons Model Construction, High-quality GAMBIT/KH-7 and KH-8 imag- 
aty has been used extensively to construct three-dimensional models of 
foreign weapons systems.and facilities. These models have been used to brief 
senior policy-level personnel and assist engmeers in determining weapons 
system characteristics, such as. hardness of Soviet ICBM silos. The following 
graphic is an example of one such model. 








Model of a Soviet Type-HIC ICBM Site 





























“SECRET 


Handle via 
BYEMAN-TALENT- KEYHOLE 
Control Systems. jointly A 
BYE 140002-50 ~16B- 









































Approved for Release: 2016/12/07 C05096582 


Approved for Release: 2016/12/07 C05096582 





























NRO APPROVED FOR 
RELEASE 17 September 2071 SECRET 


® Color Imagery. Various color, false-color, and infrared (IR) films were used 
throughout most of the GAMBIT program, Although some unique intelligence 
was acquired and some of the imagery is spectacularly impressive, the 
consensus of the Community was that color never proved to be a major 
source of additional intelligence. The thicker film emulsion and coarser grain 
characteristics of color sometimes degraded intelligence utility because of 
poorer resolution/NIRS values. This disadvantage was overcome somewhat 
later in the GAMBIT program, with the introduction of the dual-platen 
camera, een on improved GAMBIT mission No. 4348, in March 1977, 
when high-resolution black-and-white film could be spooled on the nine-inch 
film supply and specs purpose films spooled on the 5-inch film supply. Thus 








rangement was ‘only partially successful, because it created a very difficult film- 
management process to assure that desired special film was available on the 5- 
platen when needed, The following examples of GAMBIT color and IR 

agery show the Berenzniki Chemical Combine in the USSR and a rail-to- 
ste transfer point near Yurya. 





























Berenzniki Chemical Combine 
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Yurya Rail-to-Road Transfer Point With Infrared-Reflectant Netting 
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® Mapping, Charting, and Geodesy Contributions. Some mention of GAM- 
BIT’s ability to satisfy MC&G requirements is worth noting. Although accorded 
little publicity throughout the program, GAMBIT did satisfy Defense Mapping 
Agency (DMA) requirements for high-resolution imagery of foreign urban 
areas, airfields, ports, and harbors; accurate updated DoD maps could be 
compiled, Literally thousands of such specific requirements were satisfied by 
GAMBIT. The “satisfaction level’ was high because the requirement existed 
worldwide and was usually not in conflict with priority intelligence require- 
ments. Also, in dense Sino-Soviet target areas, MC&G requirements could 
frequently “piggy-back” on higher priority intelligence requirements. The final 
GAMBIT mission provided an illustration of the extensiveness of DMA’s 
MC&G requirements. Of the G77 7 requirements tasked to this GAMBIT 
mission 77] percent were MC&G requirements, 
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Appendix B 


A CORONA Summary* 


The CORONA Program was approved for development by President 
Eisenhower on 7 February 1958. At White House direction, the program was 
organized under the joint leadership of CIA’s Richard M. Bissell, Jr., and US 
Air Force Brig. Gen. Osmund J, Ritland. CORONA was a breakout from a 
larger satellite reconnaissance development called W5-117L, which was 
being conducted at the Air Force Ballistic Missile Division (AFBMD) in 
Inglewood, California. A portion of WS-117L, called Discoverer, was the 
precursor of, and cover for, CORONA, 


The AFBMD was responsible for all hardware required for CORONA— 
except the camera—and, additionally, for providing launching, tracking, and 
recovery facilities to the program. The CIA funded the camera development 
and reentry vehicle procurement, provided security supervision for the 
“black” aspects of the program, and defined its covert objectives. 


The Lockheed Missile and Space Division (under contract to both the 
CIA and BMD) was to integrate all equipment, develop the upper (spacecraft) 
stage, and furnish leadership in testing, launching, and on-orbit control 
operations. Itek developed the camera, General Electric built the recovery 
capsule, and Douglas furnished the Thor boosters. 


CORONA security kept the program “black.” This was not hard to do, 
since, to the uncleared world, CORONA could be presented as the old 
Discoverer—a technological program for exploring the space environment 
and for pioneering assistance to later satellites. The CORONA launching site 
would be Vandenberg AFB; its control station would be at Sunnyvale, and 
recovery ships and aircraft would work out of Oahu, 


CORONA No. 1 was launched on 28 February 1957, purely as a test~ 
flight. In a subsequent series of eleven flights, extending to August 1960, 
there were no successes. Flight No. 13, a diagnostic flight, carrying only test 
instrumentation, was recovered by water-pickup on 12 August 1960. But the 
first actual success—with “success” measured in terms of exposed film 
delivered—was flight No. 14, air-recovered on 18 August 1960. 


In the first two years of operation, dating from 18 August 1960, 48 
photographic missions were attempted with 19 “true” successes. The original 
camera, retrospectively called KH-1, produced nominal resolutions of 40 
feet; with improvement in cameras, models known as KH-2 and KH-3, as well 
as film, resolutions began to move below 10 feet. There was continual 
improvement in the CORONA system. A stereoscopic arrangement, called 
COROWNA-M and also known as KH-4, was introduced in 1962. in 1963, the 
CORONA-], also known as KH-4A, entered the inventory. It was. capable of 
carrying 15,000 feet of film in each of two re-entry capsules. The final 
improvement was the constant-rotator camera, the KH-4B, which achieved 
resolutions as small as six feet at nadir. 


*See also F.C.E. Oder, james C. Fitzpatrick, Paul E. Worthman, The CORONA Story, December 
1988, BYE 140601-88. 
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CORONA’s life span, as a program, was 12 years and covered 145 
launchings. Ground resolutions of 6-10 feet were eventually achieved. By 
1970, CORONA could remain in orbit for 19 days, make operational 
responses to cloud-cover, provide accurate mapping information, and return 
coverages as large as 8,400,000 nm?. The final cost of an average mission was 


The Intelligence Community described CORONA’s contribution to its 
resources as ‘virtually immeasurable.” 
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Appendix C 


Leningrad and LANYARD: Search for the GRIFFON’*4 





During the late summer of 1961, NPIC photointerpreters, examining 
imagery obtained by a CORONA satellite (mission No. 9017, launched in 
June 1961), discovered clearing and site preparation work near Leningrad. 
This construction resembled prototype structures photographed early in 
1960 during a U-2 overflight of Saryshagan Missile Test Center, where the 
Soviet anti-ballistic missile (ABM) effort was headquartered, Work on this 
Leningrad system continued throughout 1962 and eventually involved three 
sites with nearly 30 launchers. A similar installation was seen in CORONA 
imagery of Tallinn, Estonia. The Intelligence Community debated the mission 
of this Leningrad system (assigned the NATO designator GRIFFON) but had 
precious little high-resolution imagery an which to base its estimates. The Air 
Force believed it to be an ABM system, CIA and the Army thought it was 
designed to interdict high-flying US bombers such as the B-52 and B-58. 











In 1961, CORONA’s KH-2 imagery could resolve no objects smaller than 
10-15 feet on a side at nadir; consequently, photo-interpreters could not 
distinguish between the GRIFFON SA-5 missile and the air-to-air GUIDELINE 
SA-2, which were approximately the same length. Meanwhile, a new H- 
configuration was seen for the radars at GRIFFON sites around Leningrad. 
Again, CORONA imagery was such that interpreters could not determine the 
type of radar antennas being installed at these H-sites, information that would 
be important in determining the ELINT parameters of the radar. 


By early 1962, Secretary of Defense Robert S$. McNamara, already 
confronted with a worsening situation in Southeast Asia, now had to 
countenance the possibility of undertaking the expensive’development of an 
ABM system. Before taking such a step, McNamara urged DCI John A. 
McCone to get better pictures so that NPIC’s photointerpreters could be 
more positive in their identification of the Leningrad weapon system. In his 
turn, McCone urged DNRO Joseph Charyk to do everything possible to 
obtain high-resolution photographs of the Leningrad system, including 
speeding up the launching of the GAMBIT satellite (with its 77-inch focal- 
length camera). Charyk, however, realized that it would not be possible to 
launch the GAMBIT system before mid-1963. Consequently, in April 1962, he 
signed an agreement with CIA’s Deputy Director for Research, Herbert 
“Pate” Scoville, Jr., for a joint Air Force-ClIA “crash” effort to provide an 
interim spotting satellite using part of the proven CORONA system and a 
high-resolution E-5 camera which had been developed by ftek Corporation 
for the moribund Samos program. 


























This hybrid effort was known as Project LANYARD and its camera was 
designated the KH-6. LANYARD was to he overseen by CIA’s West Coast 
Contract Office and, like the ARGON mapping-camera (KH-5) effort for the 
Army Map Service, was to come under the CORONA security cloak. 
Consequently, the contractors working for the “black” Air Force were not 
witting of the project. 
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It was hoped that the LANYARD effort could adapt existing and proven 
launching and recovery systems to accommodate the E-5/KH-6 camera. This 
device, with its 66-inch focal length and {/6.0 optics, was expected to provide 
a resolution of 5 to 6 feet while photographing a swath about 40 miles wide. 
The LANYARD camera not only had a focal length 42 inches longer than 
CORONA, it also used bigger film, 127-mm (5-inch) compared with CORO- 
NA‘s 70-mm (2.75-inch) film. 


Bigger Spacecraft, New Booster, Roll-Joint Needed 


Although the Itek E-5 camera had already been built and the CORO- 
NA/Agena spacecraft and film-return system were fully operational, there 
remained a considerable problem in mating the camera to the existing 
system. In August 1962, LMSC undertook to enlarge CORONA’s 9-foot-long 
spacecraft so it could accommodate the E-5/KH-6 camera. The new enclo- 
sure was 14 feet long. 


The heavier LANYARD payload also required more thrust to put it into a 
polar orbit and Douglas Aircraft Company began work in late 1962 to 
develop a more powerful Thor rocket for launching this interim “spotting” 
satellite. The new booster was known as the thrust-augmented Thor, or TAT, 
and consisted of a standard Thor missile to which were strapped three solid- 
propellant rockets (manufactured by Thiokol Corporation) which could be 
jettisoned after firing. The new TAT configuration was first tested on 28 
February 1963, when it was used to launch CORONA mission No. 9052. 
Unfortunately, one of the strap-on boosters failed to separate and the entire 
mission was destroyed 100 seconds after launching. 


In developing LANYARD, LMSC designed and built a “roll-joint” which 
permitted the camera segment of the spacecraft to rotate up to 30 degrees 
from the vertical while attached to the Agena-B. The roll-joint, a planetary 
gear arrangement, made it possible to point the E-5/KH-6 camera at off-axis 
targets to either side of nadir. During the roll operations, the Agena-B 
maintained X-Y-Z-axis stability for the entire orbiting platform, The limitation 
of the LANYARD roll-joint was that it would provide only 100 stereo pairs of 
pictures of selected targets during a single mission. (This was only 25-30 
percent of the number of stereo-pairs that the GAMBIT systern haped to 
produce with its orbital-control vehicle.) 


The first LANYARD satellite, mission No. 8001, was launched on 18 
March 1963. The TAT worked smoothly but the satellite failed to go into 
orbit, because of a second-stage Agena-B malfunction. A second flight, 
mission No. 8002, on 18 May 1963, went into orbit and its payload was 
successfully returned to earth, but the E-5/KH-6 camera had failed and no 
pictures had been taken, 
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The P-Camera Experiment 


Meanwhile, the pressure from within the Intelligence Community for 
high-resolution imagery of the Leningrad system had reached a point where 
the Directors of Programs A and B were literally clutching at straws. On 22 
April 1963, DCI McCone flew to Boston and persuaded Dr. Edward M. 
Purcell of Harvard, an original member of Edwin Land’s 1954 TCP Intelli- 
gence Panel, to chaira panel to survey the future of reconnaissance satellites 
and consider methods for improving their imagery. 


During this meeting; McCone mentioned to Purcell the problem of 
obtaining imagery of the Leningrad site. The Nobel-prize-winning physicist 
suggested a quick-and-dirty method of obtaining such imagery: put a 
telescope and strip camera in a CORONA satellite and photograph the 
Leningrad target. He thought this might be done with a minimum 
expenditure. 


The suggestion was passed along to the CORONA Program Office, 
which approached |tek Corporation with the idea. Using off-the-shelf parts, 
Itek built a 240-inch Cassegrain telescope, using “folded optics,” and 
coupled it with a 127-mm strip camera. This came to be known as the P-(for 
Purcell)-camera experiment. Meanwhile, in California, modifications were 
made to a standard CORONA-M spacecraft. By using vacant space within the 
film-transport area of the spacecraft, Lockheed engineers were able to install 
a dummy unit, the same size and weight as the P-camera. They also cut an 
optical port which, like the optical ports for the KH-4 camera, was provided 
with a protective door, After launching and orbital insertion, these doors 
were blown off with small pyrotechnic devices. 


On 12 June 1963, CORONA mission No. 9054 was sent aloft with its 
normal MURAL/KH-4 camera payload plus the dummy P-camera, The 
CORONA program managers and engineers hoped to determine: (1) if the P- 
camera would fit into the payload area without disrupting the functions of 
the MURAL camera; (2) if the TAT could boost this heavier load into orbit; 
and (3) if the Agena-B’s on-orbit control systems could stabilize the space- 
craft with this second device inside. The SRV was deorbited on 16 june after 
a normal mission. The KH-4 camera had exposed its full load of film and 
there was no apparent difficulty in maintaining spacecraft stability. 


Then, on 26 fune 1963, CORONA mission Na. 9056 was orbited, with 
the one-and-only P-camera on board, along with a standard MURAL camera, 
Everyone was anxious to see the results of this experiment and hoped that 
more could be learned about the Leningrad system. On the CORONA 
satellite's first engineering pass over the Satellite Control Facility at Sunny- 
vale, the spacecraft’s housekeeping telemetry indicated that the door cover- 
ing the P-camera’s optical port had not blown off. Lt. Col. Vernard Webb, 
CIA‘s chief of satellite operations on the West Coast, was hopeful that this 
was faulty telemetry. He ordered the camera turned on during the next pass 
over Leningrad. The SRV was deorbited on 30 June and a normal recovery 
was made. When the film was developed the P-camera’s film was blank, 
proving that the optical-port door had not blown off. 
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A little more than two weeks after ihe first successful GAMBIT launching, 
a third LANYARD system, mission No, 8003, was sent into polar orbit from 
Vandenberg AFB on 30 july 1963. The E-5/KH-6 camera failed during the 23d 
orbit, after exposing only 25 percent of the film. The payload was recovered 
successfully on 7 August. Much of the LANYARD imagery was degraded by 
focus aberrations; nevertheless, some useful photography in the 5.5-foot 
range was obtained, but there was no imagery of the Leningrad SA-§ sites, In 
all, tive LANYARD systems were assembled, three were launched, but only 
one was partially successful. DNRO Brockway McMillan cancelled Project 
LANYARD shorily after the second GAMBIT-1 satellite brought back usable 
photography on 8 Septernber 1963. 


LANYARD’s roll-joint, however, proved to be the saving technology for 
the GAMBIT program when General Electric's concept for an arbital-control 
vehicle encountered difficulties early in the program. The LANYARD roll- 
joint was transferred into. the GAMBIT effort in early 1963 and remained a 
vital part of the program for more than 20 years. 


As for the SA-5 installations around Tallinn, they remained unphote- 
graphed by high-resohition satellites until 1965, but not for lack of trying, The 
area of the Soviet Union around the Gulf of Finland, which. includes 
Leningrad and Tallinn, is notorious for its cloudy weather, Although there.are 
bright days; when the sun is filtered through high cloud or low-lying mist,.the 
Gulf of Finland is. cloud-covered, as far as satellite cameras are concerned, 
95-97 percent of the time. The original 1967 imagery of the SA-5 sites was 
more duke than skill, and, despite the efforts of NRO planners, the Tallinn 
sites remained obscure until seen by GAMBIT mission No, 16 and its KH-7 
camera from 13 to 16 March 1965. 
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